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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

July  10,  19  73 


COMMISSIONERS 
H.  Welton  Flynn,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
Louis  A.  Petri 
Joseph  P.  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Far re 11 


SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


73-128 


o 


Call  to  Order; 


2;30  p.m. 


Presents  Commissioners  H.  Welton  Flynn,  Oliver  M.  Rousseau, 

Joseph  J.  Diviny,  Louis  A.  Petri,  Joseph  P.  Byrne 

The  Minutes  of  the  regular  meeting  of  the  Commission  held  June  26, 
1973  were  approved. 

RESOLUTION  On  motion  of  Diviny,  seconded  by  Rousseau,  the 

NO.  following  resolution  was  adopted: 

73-0245  Bid  Call,  HH  Contract  No.   485 — Moccasin  Newark 

Transmission  Line,  Paint  Steel  Towers 

HH  Contract  No.  475 — San  Joaquin  Pipe- 
lines Encasement  at  Highway  99 

HH  Contract  No.  4  76 — Moccasin-Newark 
Transmission  Lines,  Relocate  Towers 
at  Highway  99 

WD  Contract  No.  1594 — Laying  of  16-Inch 
Ductile  Iron  Main  in  34th  Avenue-Judah 
to  Irving,  and  in  Irving  Street-34th 
to  45th  Avenues 

Votes     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0246    H  Completion  of  HH  Contract  No,  450 — Servomanometer* 

Cherry  Valley  Dam  -  $26,727.50,  as  modified 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0247    H  Supplemental  Appropriation  -  $4,836  Retroactive 

Salaries  Compensation  Adjustments  19  72-1973 
Fiscal  Year 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-024  8    H  Supplemental  Appropriation  -  $89,291  Adjustment 

of  Salaries  and  Wages  1973-1974  Fiscal  Year 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Approving  collections,  transfer  and  abandonment 
of  damage  claims  by  Bureau  of  Light,  Heat  and 
Power  -  May  19  73 

Vote;     Ayes-Plynn,   Roussp»^5u,   Diviny,  -i^tri^  Byr-j^ 
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On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0250    H  Utilities  Agreement  10Utl009A  for  Highway  99  Cross- 

ing Right  of  Way  North  of  Modesto  -  estimated  cost 
$295,000 

Vote;    Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0251    W  Rejection  of  Bid,  and  authorizing  re-advertising 

of  work  -  WD  Contract  No.  1622 — Laying  of  8-Inch 
Ductile  Iron  Main  in  Oakdale  Avenue  and  Griffith 
Street 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0252    W  Eminent  domain  action  -  State  of  California  v. 

Alarab  et  al,  Alameda  County  Superior  Court  No. 
429877 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0253    W  Approving  collection  of  claims  for  damages  - 

June  1973  -  in  amount  of  $241.76 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0254    W  Land  Use  Permit  to  City  of  Pleasanton  -  151  Acres 

Vote:     Ayes-Flynn,     Rousseau,  Diviny,  Petri,  Byrne 

on  motion  o£  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-02&5    w  Settlement  of  claim  of  Walter  Yee  and  Vivian  Yee  - 

$1,666.83 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

7>-0256    w  Approving  write-off  of  accounts  receivable  - 

May  19  73 

Vote:     Aye«  Flynnv   Rousseau,  niviny^  Petri,  By^n^ 
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On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0257    W  Supplemental  Appropriation  -  $2,841  Retroactive 

Salaries  Compensation  Adjustments  1972-73  Fiscal 
Year 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0258    W  Supplemental  Appropriation  -  $101,795  Adjustment 

of  Salaries  and  Wages  1973-1974  Fiscal  Year 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0259    W  Completion  of  WD  Contract  No.  1592 — Rehabilitate 

Trestle  Walkways  on  Bay  Division  Pipeline  No.  1 
and  No.  2  between  Newark  Slough  and  Newark  Valve 
House 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0260    W  Supplemental  Appropriation  -  1972  Bond  Fund  Con- 

struction and  Rehabilitation  -  amount  $7,970,000 

Vote^     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0261    W  Completion  of  WD  Contract  No.  1566 — Excavation  and 

Repaving  for  Water  Service  Trenches  -  $76,553.00 
as  modified 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0262    W  Completion  of  WD  Contract  No.  1609 — Cement  Mortar 

Line,  16-Inch,  22-Inch  and  24-Inch  Pipe  in  South 
Van  Ness,  Harrison,  Alabama  and  Other  Streets  - 
$301,537.77,  as  modified 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 
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On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0263    GO  Delegating  authority  to  General  Manager  of  Public 

Utilities  to  approve  supplemental  appropriation 
requests  in  accord  with  reclassification  of  posi- 
tions by  Civil  Service 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0264    M  Discontinuance  of  Mxinicipal  Railway  shuttle 

service  from  the  Ferry  Terminal  through  the 
financial  district,  instituted  on  a  60-day  trial 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0243-MR  Approving  payment  of  claims  -  Total  2unount 

$175,991.65 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  Byrne 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 
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utilities  General  lianager  John  D,  Crowley  introduced  net/ly-appointed 
meinbers  of  the  I'unicipaX  Railway  management  staff  at  the  outset  of 
the  meeting. 

Panging  from  the  key  position  of  Transportation  Superintendent 
through  Superintendents  of  the  Muni's  six  divisions,  tlie  n&j 
appointments  are  all  based  on  Civil  Service  promotional  examinations. 

The  following  received  the  Commission's  congratulations: 

Carl  Barton  -  9184  Transportation  Superintendent 
Arthur  Ryan  -  9172  Safety  £  Training  Supervisor 
FranJc  E.  Bauer  -  9154  Chief  Inspector 
Gene  nenderson-9180  Division  Superintendent  (Kirkland) 
Joseph  W,  Crossley  -  9180  Division  Superintendent 

<Presidio) 

John  Virgil  -  9100  Division  Superintendent  (Ocean) 

Oscar  Norman      9180  Division  Superintendent  (Geneva) 

Arthur  Curtis  *  3152  Assistant  Chief  Inspector 

Reed  Jordan  -  9158  Assistant  Claims  Agent 

Allan  Byrne  -  9157  Claims  i^djuster 

David  Jones  -  9157  Claims  Adjuster 

Jerry  Broun  -  9157  Claims  Adjuster 

Guy  Wright  -  9152  Assistant  Chief  Inspector 

Toyoo  Nitakc  -  916?  Safety  Instructor 

****** 

Resolution  No.  73-024  3  and  73-0258 — Supplemental  Appropriations  to 
adjust  t'/age  rates  for  craft  classifications  in  Fetch  Hetchy  and 
Water  Departments  for  the  1973-1974  Fiscal  Year,  as  established  in 
compliance  with  Charter  Sections  8.400,  8.401,  and  8.403. 

Secretary  John  C.  Farrell  pointed  out  that  the  amounts  requested  are 
estimated  figures,  and  that  the  resolution  also  gives  authorization 
to  the  General  Manager  of  Public  Utilities  to  make  adjustments  if 
additional  data  is  timely  received. 

****** 

Resolution  No.  73-0252 — Authorizing  the  City  Attorney  to  settle 
Summons  No.  429877  People  of  State  of  California  vs.  Alarab  et  al, 
Alameda  County  Superior  Court. 

Utilities  General  Counsel  Killiam  F.  Bourne  explained  that  this  is 
an  eminent  domain  action  of  right  of  uay  for  freeuay  widening  by  the 
State  of  California.    The  purpose  of  the  City  entering  the  action 
is  to  protect  the  easement  for  the  Water  Department  tunnel  some 
60  feet  below  the  surface.     ;)lo  real  taking  is  involved  and  no  cash 
value  exists  for  the  interest  being  condemned;  and  the  State  is 
willing  to  accept  conditions  protecting  the  City's  interest. 

****** 


73-133 


Water  Department  Calendar  Irem  (10— Supplemental  Appropriation 
$200,011  Compensation  Adjustment  for  12  positions  in  the  Stationary 
Engineer  classes,  1973-1974  Fiscal  Year,  as  recommended  by  the 
Civil  Service  Commission.    Taken  off  calendar. 


Resolution  vJo.  73-0260 — Supplemental  Appropriation  $7,970,000  - 
1972  Bond  Fund  Water  Department  Construction  and  Rehabilitation, 

Artnur  H.  Frye,  Jr.,  IJater  Department  General  Manager  and  Chief 
Engineer,  explained  that  these  funds  for  the  first  phase  of 
construction  of  the  $39  million  T'ater  Department  Bond  Improvements 
approved  by  the  voters  in  November,  1972,  cover  three  projects: 

Calaveras  Dam  Improvements  $1,650,000 
Sunol  ITater  Filtration  Plant  Extension  4,400,000 
Rehabilitation  of  Dumbarton  Pipeline  Bridge  530,000 

,  All  have  been  through  the  Environmental  Impact  process  and  are 
either  covered  by  a  negative  Declaration  or,  as  in  the  case  of 
the  Dumbarton  Pipeline  Bridge,  declared  categorically  exempt. 

The  balance  of  the  supplemental  appropriation  request  is  for  funds 
for  the  following  purposes  in  connection  i^ith  these  three  projects 
included  in  the  1972  Bond  Funds 


Resolution  Ho.  73-024 3-rT. —  Approving  settlement  and  payment  of 
claims  against  the  ilunicipal  Railv/ay. 

At  the  request  of  the  Commission,  Dr.  John  H.  Christensen,  Jr., 
Assistant  General  riamager.  Finance,  explained  the  status  of  the 
riunicipal  Railway  claims  budget  for  the  new  fiscal  year  (1973-1974) 
as  compared  to  the  last  (1372-1973) .     Dr.  Christensen  stated  that 
vjhile  the  accident  incidence  has  been  going  dovjn  due  to  tremendous 
effort  on  the  part  of  staff,  the  settlements  have  been  increasing 
V7hen  they  go  to  litigation.     San  Francisco  has  very  liberal  juries 
in  the  matter  of  personal  injury-    lie  said  that  the  forecast 
predication  of  settlement  of  8.4  per  cent  of  the  prayer  may  be 
too  low  according  to  last  year's  experience. 


Resolution  no.  73-0263— Delegating  authority  to  the  General  flanager 
of  Public  Utilities  to  approve  supplemental  appropriation  requests 
in  accord  with  reclassification  of  positions  by  the  Civil  Service 
Commission, 


****** 


Construction-Unallocated 
Architectural  6  Engineering  Contracts 
Plans  &  Specifications 

Field  Engineering,  Inspection,  Supervision 

Injuries  &  Damage 

Equipment 


$200,000 
160,000 
610,000 
370,000 
20,000 
30,000 


****** 


****** 
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Mr.  Bourne  stated  that  the  Commission  Secretary  had  consulted 
with  him  on  this  matter.    He  advised  that  the  authority  over  the 
entire  reclassification  process  is  given  by  the  Charter  to 
the  Civil  Service  Commission?  that  City  Departments  cannot  delete 
or  adjust  amy  reclassification  recommended  by  that  Commission. 
The  subsequent  request  for  supplemental  appropriation  by  the 
department  in  accord  with  the  Civil  Service  Commission  action 
is  purely  an  adrainisterial  function  on  the  part  of  the  Public 
Utilities  Commission  r  and  one  v/hich  can  be  delegated  to  the 
General  I'anager  of  Public  Utilities. 

****** 

Communications i 
None 

****** 

General  I^anager  of  Public  Utilities  Items; 

I'rs.  John  Baldwin,  Park  Lane  Apartments,  appeared  before  the 
Commission  protesting  the  over-crowdad  conditions  on  the  Powell 
Street  cable  cars,    riso,  she  stated  the  que-up  plan  to  board 
the  Povjell  cable  cars  at  I'arket  terminal  is  not  vrorking;  people 
push  and  shove  to  board  the  cars. 

John  i'i.  'Joods,  r^unicipal  Railway  'General  r^anager,  explained  that 
construction  at  riarket  Street  has  interfered  with  regulation 
of  tlie  system  of  boarding  at  that  terminal,  especially  during 
the  tourist  season.     It  is  anticipated  that  as  soon  as  BART  has 
been  completed,  this  v. 'ill  be  improved.    Further,  three  additional 
cable  cars  are  being  acquired,  v/hich,  along  with  additional 
operators,  should  alleviate  some  of  the  overcrowding  on  the  line. 

Mr.  Alfred  J.  Pushton,  former  member  of  the  San  Francisco  Grand 
Jury  pointed  out  that  San  Francisco  has  had  the  problem  of 
passengers  riding  on  the  steps  of  cro^^ded  transit  vehicles  since 
1905  when  he  was  a  boy. 

Commissioner  Rousseau  asked  ^^r,  lloods  to  investigate  the 
possibility  of  designing  the  front  seats  of  the  cable  cars  to 
face  f onward  instead  of  sideways,  to  eliminate  some  of  the  over- 
crowding and  accident  potential. 

Commissioner  Flynn  thanl'ed  Mrs.  Baldrrin  for  the  expression  of 
her  interest. 

****** 

nr.  IJoods  presented  a  report  on  the  operation  and  patronage  of 
the  Line  54  shuttle  service  betvTeen  the  Ferry  Terminal  and  the 
financial  district,  authorized  by  Resolution  Wo.  72-0404,  dated 
l4ovember  14,  1972. 
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It  \ms  his  and  nr.  Crowley's  recommendation  that  due  to  the  poor 
patronage  and  operation  expense  that  the  service  be  discontinued. 
March,  1973  -  Daily  average  24  riders     (four  trips) 
:iay,  1973      -  Daily  average  28  riders     (four  trips) 
June,  1973    -  Daily  average  28  riders     (four  trips) 

Operation  costs  $43.00  per  day 

Fare  revenue  received;  G.OO  per  day 

On  motion  of  Commissioner  Diviny,  seconded  by  Commissioner  Rousseau, 
the  Commission  unanimously  adopted  Resolution  No.  73-0264,  concur- 
ring in  management's  recommendation  of  the  discontinuation  of 
Municipal  Railway  shuttle  service  from  the  Ferry  Terminal  through 
the  financial  district. 

****** 


Roll  Call; 

All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURI^ED. 


Secretary'  and  Assistant 
General  Itanagor 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nrv.'  iui  Wf^':!:*-*^ 


RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 


HH  Contract  No.  485 — Moccasin-Newark  Transmission  Line, 
Paint  Steel  Towers 


HH  Contract  No.  4 7 5- -San  Joaquin  Pipelines  Encasement 
at  Highway  99 


HH  Contract  No.  4 76- -Moccasin-Newark  Transmission  Lines 
Relocate  Towers  at  Highway  99 


lO  Contract  No.   1594 — Laying  of  16-Inch  Ductile  Iron 
Main  in  34th  Avenue -Judah  to  Irving,  and  in  Irving 
Street-34th  to  45th  Avenues 


/  hereby  certify  that  the  foregomg  resolution  was  adopted  b\  the  Puhhc  Utilities  Commission 

I    Hi  1  Y  1  n  iq7'> 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NOa  t  tf"""^ 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  HH-450  Servomanometer  -  Cherry  Valley  Dam  as  satisfactorily 
completed;  approves  credit  Modification  of  Contract  No.  450  in  the  amount 
of  $2,197.50;  and  approves  final  payment  of  $3,660.50  in  favor  of  the 
Contractor,  V„  No  Vukasin,  19710  Spruce  Street,  Castro  Valley, 
California  94546. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

r   J  U  L  Y  1  0  1973 

at  its  meeting  of  /"  i      /?  "  '  ^  /j 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  t  ^      ■...'-;<>-''  S  ^ 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Hetch  Hetchy  Water  &  Power  Supplemental  Appropriation 
in  the  amount  of  $^+,836  to  reflect  a  compensation  adjustment  for  the  "below-listed 
positions  per  Section  VII  (H)  of  the  1972-1973  Salary  Standardization  Ordinance. 

Class         '        ■    Title"  -     '  •       Period       Old  Rate       New  Rate     Amount  - 

72hk  (2)    Power  Plant  Foreman         7/I-6/3O         $589  $682         $4, 836 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 
a<Un,eeUn.o,  ^     J  U  L  Y  1  0  1973   


Secretary  and  Assistant  General  Managa 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N*-* 


RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of 
Puhlic  Utilities  to  submit  a  Supplemental  Appropriation  for  Fiscal  Year  1973- 
197^  for  Hetch  Hetchy  Water  and  Power  in  the  amounts  to  he  calculated  on 
Certified  Rates  of  Pay  for  Crafts  as  determined  by  the  Civil  Service  Commission 
and  to  he  approved  by  the  Mayor  and  the  Board  of  Supervisors  not  later  than 
July  23,  1973.    Estimated  amount  of  the  Supplemental  Appropriation  is  $89,291.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    J  U  L  Y  1 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr^.^^l^'  'l^fC'&^D' 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy  Water  and  PoiTOr, 
and  the  City  Attorney,  hereby  approves  collections  and  damage  claims  which  the 
Department  has  against  miscellaneous  debtors  made  during  the  month  of  May  1973. 

Bureau  of  Light,  Heat  and  Povrer  $3,i|-28.6l 
thru  the  Bureau  of  Delinquent  Revenue  20^.00 

■  '  ;;  ■   ■  '-■[-■■y  ■  "  ;  '  •       ■  '  $3,633.61 

•  '         RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  delin- 
quent accounts  in  the  amount  of  $1,867.2^  from  the  Bureau  of  Light,  Heat  &  Power 
under  Bureau  of  Delinquent  Revenue  authorization,  claims  in  the  amount  of 
$2,331.01. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PiibUc  Utilities  Cotnmissiori 
at  its  meeting  of  [  ^  ^ 


1./  'v*  ' — 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

O   «"J  ^^/P; 

RESOLUTION  Mr>^-  i"^^  0>-\^^ 


RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities,  for  and  on  behalf  of  this  Conmiission,  to  execute 
that  certain  State  of  California,  Division  of  Highways,  Utilities  Agreement 
No.  10Utl009A  providing  funds  to  the  City  for  the  cost  of  reinforced 
concrete  culverts  to  be  constructed  around  the  San  Joaquin  Pipelines  in 
order  to  adequately  protect  them  when  the  proposed  State  Highway  UoS.  99 
Freeway  north  of  Modesto,  Stanislaus  County,  is  constructed  over  the 
pipelines  and  also  for  any  modification  of  the  Moccasin-Newark  Transmission 
Line,  at  City's  estimated  cost  of  $295,000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JUL  


 *:z=r+ 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 
RESOLUTION  Ho.. 


RESOLVED,  That  this  Commission 
hereby  rejects  the  bid  of  W.  L.  Fairey 
under  Water  Department  Specification 
No.  1622  -  Laying  of  8-Inch  Ductile 
Iron  Main  In  Oakdale  Avenue  and 
Griffith  Street,  and  be  it  further 

RESOLVED,  That  this  Commission 
■  hereby  directs  the  Water  Department  to 
readvertise  for  new  bids . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of.   J  U  L  \    1  O  ; .   j  ^  i^.a 

   n./  f — P — -rnAA^ 


Secretary  and  Assistant  General  Mmwger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  no^  oArO/'O 


That  this  •^,\'yv?MxsBix>;i  ner^^ov  .-ippr^ves 
C"^> r.io.o's ,  month  of  June         "5,  of  ■alri.iii'ti  da-^^^-r^e^ 
^  ch  tht'     RESOLVED,  That  the  City  Attorney  is  authorized 
to  have  judgment  entered  against  the  City  in,  or 
datr.    otherwise  settle,  that  certain  eminent  domain  action 
against  certain  land  for  freeway  widening  60  feet 
above  the  Coast  Range  Tunnel  near  Irvington,  entitled 
People  of  the  State  of  California  vs.  Alarab,  et  al., 
Alameda  County  Superior  Court  No.  429877,  for  no 
money,  but  subject  to  certain  defined  conditions  to 
protect  the  aqueduct  tunnel. 


1  hereby  certify  that  the  foregoing  resohitwn  ivas  adopted  by  the  Public  Utilities  Commission 

\    J  U  L  Y  1  0  1973 

at  its  meeting  of  — — ^  — —  -f>^  —  ^^-^ 


/  Secretary  and  Assistant  General  Manager 


PUBLIC  UTSLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No^~^  -^(^O^^l^ 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  June  1973,  of  claims  for  damages 


V  v\  .-^ 


Which  the  San  Francisco  Water  Department  has  against 

miscellaneous  debtors  in  the  amount  of  $241.76,  per  list 

••/eri r.Q  •.•i^e  and  ccrui^^ncy  ot  proper  cv  v'.:->  to ilou's 
dated  June  30,  1973. 

To :         CTT\'  OF  • 

PI f>af>arito:n  ,       ....  .  ..-mi 


■  nit,  to  occupy  axici  Icr  t  ha-  puj*pos«:'  oi 

.-nJucriav^  necessary  cpiii-ations  ^or  di.^po;3a3  of  I Lxiti  r' 
s&^4iJ.ixi:i  Jrlllueat  arid  a:  dSXA-^  oi   )  .:.>?-'^st '-^Cf:  cn  1!!^].  a^:'rii: 
•:;f  th^'^  c-^"->  tfv;..-  ,L>,n<a   locrited  i.n  Al^siai;',;,;;  County, 

">-"  14  V' ,  sun  5  6CV  to  tj:-^  <^,;ui:.;al  coas ide r ^  r;  :Lon  o  '^  $^  ,  t;i  .> -K' , 
pi.:js  rr':;-fri-)v:''^St=»;M-i;i  ,-  ,;>.:;  levied   t.r- s-.-.TVOn ,    .^C'r^fl^v  ncin.) 

May  I.   X'l'lJ:    -.T'l    :-.)-^*v^c*.   rr?  d.i,!   tue  •  .o:'.di .j.orts 

•:ont;i.ir::-^a  yri  r-".:.'j:  c-x.-v*;;U:     ';-opi.;->.-   a*         2i    i.'o.itJ. t  ^^r-^'  or- 

:  i    H'^i         :x  ::t..vvf:   lire   '.^asv;.      "   ^'i-jc *.;     a  cf   c:h\,  ,i 
...    .  ■'.    -iUi  ■■■■0  i,' i h-        jiG  .  V    i  o^'.  71-  .:>"'?. 


:  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  ^  ^  ^  "  ^ 

^—-^  ^  ^; 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.'^"^'  --yf^xl".- 


f  ■         '  ' 

.    J      RESOLVED,  That  this  Commission  hereby  authorizes 
■^he  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  to  grant  a  Land  Use  Permit 
covering  use  and  occupancy  of  property  as  follows: 

To:         CITY  OF  PLEAS ANTON 

'<'B^:n\^ ■■  ■  609  Main  Street        ,  ,  ^,.^~,-,,.,„:  j  r-..., 
Pleasanton,  California  '    •  " 

Permit  to  occupy  and  utilize  for  the  purpose  of 
conducting  necessary  operations  for  disposal  of  liquid 
sewage  effluent  and  grazing  of  livestock  on  151  acres 
of  that  certain  land  located  in  Alameda  County,  as 
shown  on  San  Francisco  Water  Department  Drawing  No. 
D-1498,  subject  to  an  annual  consideration  of  $9,815.00, 
plus  reimbursement  of  taxes  levied  thereon,  commencing 
May  1,  1973,  and  subject  to  all  the  terms  and  conditions 
contained  in  said  permit,  copies  of  which  permit  are  on 
file  with  Commission's  Secretary. 

Cancelling,  effective  the  date  of  adoption  of  this 
resolution,  the  Land  Use  Permit  granted  to  the  City  of 
Pleasanton,  as  authorized  by  Resolution  No.  71-0427, 
adopted  November  9,  1971,  covering  use  of  occupancy  of 
139  acres  parcel. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of.   J  U  L  \    1  0  1 9/3 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No^'  i<,rt"? 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department,  the  Chief  Special  Agent  thereof, 
and  the  City  Attorney,  this  Commission  approves  settlement  of 
the  litigated  claim  of  Walter  and  Vivian  Yee,  Municipal  Court 
No.  690  215  against  the  San  Francisco  Water  Department  in  the 
amount  of  $1666.83;  and  be  it  further 

"  RESOLVED,  That  this  Commission  hereby  requests  the  Controller 
to  allot  funds  and  to  draw  warrants  against  such  funds  as  are, 
or  will  be,  legally  available  in  payment  of  said  claim  against 
the  San  Francisco  Water  Department. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   r — ^ 

Secretary  and  Assistant  General  Manager 


FUBLiC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No./  O 


RESOLVED,  that  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  '  rtment 
General  Manager  and  Chief  Engineer,  and  f^-   -  ;  ^  .     .  u  ^ 
'         y  appro         /        rite-off  of  Ur  3 

Ich  are  more  than  " 
May  1973,    in  the  amount  of  $1,57^-^'^  per  San  --^^^  ter 

Department  list  of  May 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 

I  0  197? 


at  its  meeting  of- 


J  Sccrexary  and  Assistant  Generai  Man^gi 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Noi^Lli  '^-^'r^i^  i' 


RESOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  San 
Francisco  Water  Department  Supplemental  Appropriation  in 
tlie  amount  of  $2,841  to  reflect  compensation  adjustm.ents 
for  two  positions  in  the  San  Francisco  Water  Department  in 
accordance  with  Charter  Sections  8.400  and  8.401,  for  the 
fiscal  year  19  72-73.     The  classes  of  Claims  Investigator 
and  Senior  Claims  Investigator  are  related  classes  to  the 
Transportation  Promotive  Series. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utilities  Commission 

f  J  U  L  Y  I  0  1973 

at  its  meeting  of   _^ 

.    Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO._l_  ''^^ ' 


■  ■  ■--       I    •  •  -•  V  J  .1..VJ  i 

\  :':  C-n''\  t ac  t         v  !\  5  airwrru rit  v  •  ^  7 4    .  7  3  ; 

RESOLVED,  That  this  Connnission  authorizes  the  General  Manager  of 
Public  Utilities  to  submit  a  Supplemental  Appropriation  for  Fiscal  Year  1973- 
I97U  for  the  San  Francisco  Water  Department  in  the  amounts  to  be  calculated 
on  Certified  Rates  of  Pay  for  Crafts  as  determined  by  the  Civil  Service  Com- 
mission and  to  be  approved  by  the  Mayor  and  the  Board  of  Supervisors  not 
later  than  July  23,  1973.    Estimated  amount  of  the  Supplemental  Appropriation 
is  $101,795.00.  ■  - 


hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Puhhc  IJtiliUes  Commissxon 


M  U  L  Y  1  0  I97j 

at  its  meeting  of  t  —r^  —  . 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   ''^  ^-■"^'i^i^l' 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $748.75; 
approves  Final  Payment  in  the  amount  of 
$19,032.05,  in  favor  of  Terra  Engineers 
and  Constructors,  Inc.  under  Water 
Department  Contract  No.  1592,  Rehabilitate 
Trestle  Walkways  on  Bay  Division  Pipeline  . 
No.  1  and  No.   2  between  Newark  Slough 
and  Newark  Valve  House,  and  allows  fourteen 
(14)  working  days  unavoidable  delay  due 
to  11  days  of  inability  of  Contractor  to 
procure  material  and  3  days  of  adverse 
weather  conditions. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '         ^  L  Y  i  Q  1973 


'  '        -    .  '9  y  /;  /'  A 


^  y  'J-^    i   /  C^^iyj^L^ 

/  Secretary  ayid  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NdiJi^  


■it  ion 

■         <  u,^  J.  >       '7  C'  -v      '  .■ 

"I  t'      f>  'f 

RESOLVED,  That  this  Coramission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Supplemental  Appropriation  of  funds  for  the  1972 
Municipal  Water  Bond  as  follows: 

from: 

Account  3990  -  Unappropriated  Balance  of  Funds  $7,970,000 

to: 

Appropriation  No.  868.050.000    Construction  -  Unallocated  $  200,000 

"  "    868.050.001    Calaveras  Dam  Improvements  1,650,000 

"  "    868.050.002    Sunol  Water  Filtration 

Plant  Expansion  ^,^1-00,000 
"  "    868.050.003    Rehabilitation  of  Dumbarton 

Pipeline  Bridge  530,000 
"  "    868.055.000    Architectural  and  Engineering 

Contracts  l60,000 
"  "    868.056.000    Plans  and  Specifications  610,000 

"  "    868.057.000    Field  Engineering, 

Inspection,  Supervision  370,000 
868.060.000  Injuries  and  Damages  20,000 
868.066.000    Eouipment  30,000 


tt  It 

V  tt 


to  provide  funds  for  the  first  phase  of  construction  for  the  1972  rtoicipal  Water 
System  Bond  Fund. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Puhhc  Utilities  Commission 
at  Its  meetmg  of  _  »  — ^  ^-  ^  -H  Z.-:-^  .  a 


Secretary  and  Assistant  General  Managei 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  HC>^  ^ — --  ,  (<,^"^  — 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed,  approves  Credit  Modification 
of  Contract  in  the  amount  of  $1,308.50; 
approves  Final  Payment  in  the  amount  of 
$7,611.47,  in  favor  of  Bepco,  Inc., 
under  Water  Department  Contract  No.  1566, 
Excavation  and  Repaving  for  Water  Service 
Trenches. 


I  yitrcb-j  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,     .  !  1  0  1973    -   - 

at  Its  meeting  oj.  ^ 


Secretary  and  Assistant  General  Manager 


Hi-' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Not_i£_il!^lMi2l 


tr*B  Civi  l  ^^erv".  CofJir;\:. 

oev'xocJr     i  ^      rx  - 

RESOLVED,  That  this  Coitmiission 
• accepts  the  work  as  satisfactorily 

completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $1,619.47;  b. 
approves  Final  Payment  in  amount  of 
I  .  $72,739.92,  in  favor  of  Ameron,  Inc.,        ■  } 

under  Water  Department  Contract 
a  i  .  No.  1609,  Cement  Mortar  Line  -  16",  '    v    ■  .  - 

22"  and  24"  Pipe  In  South  Van  Ness, 
,  Harrison,  Alabama  and  Other  Streets. 


f  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  10  1373 

at  its  meeting  oj  

  '  "  "  '~  .  

■  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.'-'  v-^'c^'OO 


Wi  1'- T-' '  ■''       '"'  '  '        ' "' '.i J-.  _. , . 

WHEREAS,  the  Civil  Service  Commission 

periodically  reclassifies  positions  in  city  service  when 

the  duties  of  various  positions  have  changed;  and 

WHEREAS,  The  Public  Utilities  Commission  by 
resolution  approves  the  necessary  funds  for  reclassifi- 
cation of  positions  by  requests  for  supplemental  appropria- 
tion; and  ,  , 

WHEREAS,  The  Pablic  Utilities  Commission  has  .  . 
no  authority  to  delete  or  adjust  any  reclassifications 
recommended  by  the  Civil  Service.-Commission ;  and  now,  there- 
fore, be  it  ^ 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  General  Manager  of  Public  Utilities  to  approve  any  re- 
quired request  for  supplemental  appropriation  in  accord  with 
any  reclassification  of  positions  by  the  Civil  Service  Com- 
mission. .    ,    . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

L.  V  1  0  i973 

at  its  meeting  of  ■ , ,, 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nol±i_iM!2ii 


VJHEREAS ,  Numerous  requests  have  been  received  asking 
that  bus  service  be  established  between  the  Golden  Gate  Bridge  Ferry 
Terminal  and  the  Financial  District;  and  '  , 

-  WHEREAS,  These  requests  are  to  meet  the  7:45  A.  M.  and 

8:55  A.  M.  ferry  trips,  weekdays  only;  and 

l^THEREAS,  This  service  can  be  provided  with  a  nominal  in- 
crease in  operating  costs ;  and 

WHEREAS,  This  Commission  by  Resolution  72-0404  adopted 
November  14,  1972  directed  the  General  Manager  of  Public  Utilities 
to  institute  the  hereinbelow  transit  routing: 

Line  54  Ferry  Terminal 

From  the  Ferryboat  Terminal  via  The 
Embarcadero  north  (loop  under  Freeway 
at  Jackson) ,  the  Embarcadero  south, 
Washington,  Montgomery,  Market,  Geary, 
Mason,  Market  to  Fourth  Street;  and 

WHEREAS,  This  service  v/as  instituted  on  a  sixty-day  trial, 
and  the  General  Manager  of  Public  Utilities  was  to  report  back  to  the 
Commission  at  the  end  of  the  trial  period  regarding  the  operation  and 
the  patronage  of  said  bus  service;  and 

WHEREAS,  The  service  V7as  instituted  on  a  trial  basis  and 
the  General  Manager  of  Public  Utilities  has  reported  to  the  Commission 
that  the  patronage  of  the  service  does  not  warrant  its  continuance; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  directs  the  General 
Manager  of  Public  Utilities  to  terminate  the  service  on  Line  54, 
Ferry  Terminal. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utilities  Commission 

J  u  L.  Y  10  -m 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No,  73-0243-MR 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non~litigated  Settlements 
MC    Fannette  Cuellar 
TC    Anna  Dezman 

Joyce  A.  Summers 
Regino  Llamas 


TC 
MC 
CC 


Date  of  Accident 

March  9,  1973 
February  8,  1973 
August  16,  1972 
January  23,  1975 


Settlement 

$  750.00 
800.00 

6,000.00 
966.65 


RESOLVED,  That  the  portion  of  Resolution 
No.  73-0082-MR  adopted  March  13,  1973,  pertain- 
ing to  non-litigated  settlement  of  ^$3, 675 '00 
payable  to  Claudiaette  Lindsey,  be  amended  to 
increase  payment  to  :$4,500.00,  an  addition  of 
S825.OO. 


Litigated  Settlement 

TC    Violette  McCallum 

Litigated  Settlements  (CA  Office) 

MC    Nellie  Birdsong 

MC    Pearl  L»  Chung 

SO    Song a  Dahlberg  aka 
Sonia  Dahlberg 

MC    Adalia  Marquez  DeBautista 

TC  Floyd  Gardner  and  Lovette 
Thomas  aka  Leavitt  Thomas 
(now  adults) 

SC    Cynthia  Garrison 
(now  an  adult) 

MC    Elpidia  Hernandez 

MC    Patricia  Jacobs 
(now  an  adult) 

MC  Wilma  Garfield  Jensen  and 
Merl  Harper  aka  Merlin  D. 
Harper 

SC  Margaret  Kinler  aka 
Margaret  Kinlir  and 
Henry  Goldblum 


December  23,  1971 

October  1,  1969 
December  2,  1969 
February  I7,  1969 

December  17,  1969 
August  6,  1967 

December  17,  1968 

July  22,  1970 
December  9,  1968 

January  2,  1968 


July  12,  1969 
(S     500  Kinler) 
(SI, 000  Goldblujn) 


825.00 

650.00 

6 , 600 . 00 
4,250.00 
1,000.00 

900 o 00 
6,000.00 

20,000.00 

2,500.00 
50,000.00* 

7,000.00 

1 , 500 . 00 
(continued) 


-  1  - 


CC  Shui  King  Leong 

TC  Anita  Long 

MC  Walter  John  Murphy 

SC  Mary  Pittman 

MC  Dennis  Irvin  Ragar 

CC  Harley  A.  Sonnenberg  and 
Irene  Sonnenberg 


73-0245-MR 
February  2,  1970 
January  16,  1970 
February  24,  1971 
January  6,  1970 
November  9,  1968 
December  5,  1967 


7-10-73 

$  1,000.00 
1,000.00 
6,000.00 
15,000.00 
4,500.00 
28,000.00* 


MC    Marguerite  Sutton  Individ-        December  19,  1968 

ually  and  as  guardian  ad  litem  (^7? 500.00  Sutton) 
of  Timothy  Bell,  a  minor  (S    500.00  Bell) 


MC    Mabel  S.  Trapp 

TC    Arline  V/hitsel 

Judgments 
None 


August  8,  1969 
February  18,  1972 


8,000.00 

1,500.00 
1,250.00 


♦Appropriation  No. 
Appropriation  No. 


3. 755. 804. 999 
3. 735. 804. 000 


$  175,991.65 


S  40,500.00 
S135,491.65 
SI75, 991.65 


MO 


AND  BE  IT  RESOLVED,  That  the  portion  of 
Resolution  73-0142-MR  adopted  4-24-73,  pertain- 
ing to  judgment  of  1^1,250.00  payable  to  Bobbie 
Jean  Sanders,  be  rescinded.     This  amount  was 
allotted  from  Appropriation  2. 735. 804. 610. 000 » 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  July  10,  1973. 


Secretary  and  Assistant  General  Manager 
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FACT  SHEET 


Supplemental  Approor iation 
1972  Water  Bond  Fund 


VJith  reference  to  the  bond  issue  of  $39  ,000,  000  for 
San  Francisco  Water  System  Improvements  approved  by  the  voters 
in  November  1972,  funds  are  requested  for  specific  use  as 
follows : 

For  Construction  Contr acts 

Calaveras  Dam  Improvements 


Construction  required  to  bring 
dam    up  to  current  earthquake 
requirements  and  related 

relocation  of  facilities.  $  1,650,000 

The  City's  consultant  report  was 
submitted  to  the  State  Division 
of  Safety  of  Dams  in  December 
1972.     This  report  indicated 
that  failure  could  occur. 
Remedial  v;or}:  and  reconstruction 
should  start  as  soon  as  the  State 
completes  its  review. 

Regarding  environmental  evaluation, 
a  Negative  Declaration  v.'as  filed 
with  County  Clerk,  County  of 
Alameda,  April  20,  1973,  File 
No.   EE  171. 

Sunol  Valley  VJater  Filtration  Plant 
Expansion 

This  is  the  second  and  final  stage 
of  construction  in  accordance  v/ith 
the  original  design.     For  treatment 
of  water  from  Calaveras  Reservoir, 
San  Antonio  Reservoir  and  Sunol 

underground  sources.  $     4,4  00,000 

Final  plans  and  specifications 
have  been  received  from  the  con- 
sultant and  project  v;ill  be 
recommended  for  advertisement 
as  soon  as  funds  are  made 
available. 

Regarding  environmental  evaluation, 
a  Negative  Declaration  was  filed  v;ith 
County  Clerk,  County  of  Alameda, 
April  27,   1973.     File  No.  EE  172. 


Rehabilitation  of  Dumbarton  Pipeline 
Bridge 

For  repairing,   sandblasting  and 
repainting  steel  truss  bridge 
constructed  in  1925.     Design  has 
started  and  is  expected  to  be 

completed  in  June  1973.  $  530,000 

$  6,580,000 


Regarding  environmental  evaluation, 
it  was  determined  to  be  categorically 
exempt. 


For  Construction  -  Unallocated 


To  be  used  for  possible  overruns 

on  various  projects.  $  200,000 

For  Consulting  Engineering  Services 

Calaveras  Dam  Reconstruction 
Project  -  other  projects  as 

required  $  160,000 

For  Engineering    (Plans,  specifications, 
surveys,   inspection  contract  adminis- 
tration) 

Calaveras  Dam  Improvements 

Plans  and  Specifications       $  80,000 

Inspection  120 ,000       $  200,000 

Sunol  Valley  Water  Filtration  Plant 
Expansion: 

Inspection  $  210,000 

Rehabilitation  of  Dumbarton 
Pipeline  Bridge 

Plans  and  Specifications       $  30,000 

Inspection  40,000       $  70,000 


San  Andreas  Pipeline  No.  3 

New  pipeline  for  additional 
needed  transmission  capacity 
between  the  Peninsula  and  City 
(Sunset  Reservoir) ;  also  to 
allow  temporary  shutdown  of  old 
San  Andreas  Pipeline  No.    2  for 
required  repairs  and  maintenance. 


We  have  been  assured  by  City  Planning 
that  Negative  Declaration  will  be 
filed  v;ith  San  Mateo  County  on  July  6, 
1973. 

The  environmental  evaluation  for 
these  two  projects  v;ere  delayed  pend- 
ing affirmation  of  San  Francisco 
position  as  "Lead  Agency" .     The  City 
of  South  San  Francisco  had  claimed  to 
be  the  "Lead  Agency"  and  on  the  first 
of  May  held  a  public  hearing  on  this 
matter. 

The  matter  of  jurisdiction  was 
referred  to  the  City  Attorney's 
office.     Last  week  Mr.   Kenealiy  of 
the  City  Attorney's  office  informed 
Mr.  Frye  that  San  Francisco's  posi- 
tion as  "Lead  Agency"  has  been 
affirmed  v/ith  South  San  Francisco. 

Plans  and  Specifications  $  200,000 


Balboa  Reservoir    (South  Basin) 
For  lining,   roof  and 
piping  a~purtenances . 

Regarding  environniental  evaluation, 
a  Negative  Declaration  was  filed  with 
County  Clerk,  San  Francisco,  April  27, 
1973.     File  No.   EE  174. 
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Crystal  Springs  Pipeline  No.  3 
(From  Baden  to  Randolph  Ave.  in 
South  San  Francisco) 


Nev;  pipeline  required  to  provide 
needed  transmission  capacity 
principally  to  City  consumers 
during  peak  periods  of  consump- 
tion and  to  allow  a  parallel  pipe- 
line to  be  shut  down  for  repairs. 

V7e  have  been  assured  by  City 
Planning  that  the  Negative 
Declaration  v;ill  be  filed  with 
San  Mateo  County  on  July  G,  1973. 

Preliminary  Plans  $  100,000 

Total  amounts  for  plans 

and  specifications  $610,000 


(980,000) 


7,920,000 


Total  amounts  for 

inspection  370 , 000  $ 

Sub  total  -  all  items  $ 


Injuries  and  Damages 

J-;;  _  Expenses  in  connection  with 

injuries  to  persons  or  damage  to 
property  of  others  in  performance 

of  the  bond  fund  projects.  $  20,000 

Equipment 

See  attached  list  $  30,000 


Total  -  All  Items       $  7,970,000 


Rev.  July  3,  1973 
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1972  BOND  FUND 


Equipment  Use  Details 


Item 


4  -  Mobile  Radios,  Car  $  5,000.00 

Construction  Headquarters  office  is  located 
at  Millbrae  in  San  Mateo  County.     The  Cala- 
veras Dam  project  and  the  Sunol  Valley  Fil- 
tration Plant  project  are  located  in  Alameda 
County  approximately  4  5  miles  from  Millbrae. 
The  Dumbarton  Bridge  project  is  approximately 
25  miles  from  Millbrae.     Radio  coramunication 
v;ith  field  engineers,  inspectors  and  survey 
parties  is  needed  for  efficient  use  and 
control  of  the  field  personnel. 

2  -  Calculators,  electric  or  electronic  $  1,500.00 

The  reconstruction  at  Calaveras  Dam  in 
Alameda  County  v;ill  require  extensive 
computation  in  the  field  and  at  the  Con- 
.struction  office.     One  calculator  will 
be  used  at  the  dam  site  and  the  other  at 
Millbrae . 

1  -  Typev/riter,  magnetic  card  type.     For  $  9,500.00 

typing  specifications  and  reports. 

The  new  construction  and  rehabilitation 
program  for  1973-74  is  estimated  to  cost 
$6,580,000.     Specifications  for  this  work 
Ccin  be  more  efficiently  prepared  by  a 
typist  using  a  magnetic  card  type  type- 
writer.    This  item  v/ill  also  be  used  to 
prepare  all  other  required  specifications 
and  reports. 

1  -  Typewriter,  electric,  standard  type  $  600.00 


In  addition  to  specifications,  the  bond 
construction  will  require  new  typing  V7ork 
for  bid  preparation,  correspondence  V7ith 
contractors ,  the  additional  weekly  and 
monthly  reports  ana  payments ,  and 
correspondence  with  utilities,  governmental 
agencies  and  other  City  agencies. 


1972  BOND  FUND 


Equipment  Use  Details 
(Continued) 


Item 

5  1  -  Copy  machine,  for  engineering  drawings 

Diazo  dry  type  $  650.000 

The  current  reproduction  contract  requires 
2  to  3  days  for  obtaining  prints.     A  Diazo 
copy  machine  in  the  office  v;ill  produce 
prints  in  a  few  minutes ,  making  drafting 
operations  raster  and  more  erf icient. 

6  1  -  Meter;  portable,  digital  type,  to 

measure  voltage,  current  and  resis- 
tance, with  ranges  suitable  for 
pipeline  corrosion  control  work. 

VJeston  Model  4440  or  equal.  $  400.00 


A  corrosion  control  system  is  now  being 
installed  on  Bay  Division  Pipelines  Nos. 
3  and  4  around  the  southern  part  of 
San  Francisco  Bay.     This  electric  meter 
will  enable  field  forces  to  continually 
check  the  operation  and  effectiveness 
of  the  corrosion  control  systems  installed 
under  this  1972  bond  fund. 


7  3    -   Vp^hi  n1  <3c^     (nn^r'^i--ryp)n  ^  One 

/nClass  6  sedan^one  3/4-ton  truck)  $11,400.00 


The  new  automobiles  are  needed  for  the 
engineers,  inspectors  and  survey  parties 
who  will  work  on  the  bond  fund  construction 
projects . 

Three  vehicles,  one  each  class  6  automobile, 

6  passenger  carryall  and  3/4-ton  pick-up 

truck  must  be  equipped  for  "off  pavement" 

service  and  must  contain  the  follov/ing: 

limited  slip  differential;  3-speed  automatic 

transmission;  V-8  engine;  heavy  duty  components, 

i.e.  extra  capacity  cooling,  suspension  package 

and  brakfjs;   Protect^O-top  fiberglass  cover 

(on  3/4-ton  pick-up  only) ;  western  type  "Breakaway" 

side  mirrors   (on  pick-up  and  carryall  only) . 

Note:     These  vehicles  are  to  be  used  at  construction 

sites.     Factors  such  as  substantial  construction, 
ground  clearance,  etc.  are  required  for  satis- 
factory performance.     Therefore,  intermediate 
or  light  duty  vehicles  will  not  be  acceptable. 
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1972  hOUD  FUND 


Equipment  Use  Dotails 
(Continued) 


It  era 
8 


Set  of  materia],  specifications,  (bound 
vo3.uines)   -  American  Society  of  Testing 


It  is  necessary  to  have  a  current  set  of 
material  standards  to  properly  specify  . 
materials  and  methods  of  construction  so 
that  the  materials  specified  are  available 
and  their  characteristics  are  known.  The 
latest  set  on  hand   (dated  1964)   are  not 
up  to  date  v/ith  current  technology  and 
practices . 


Mater  iaJ.s 


$ 


950.00 


Total  -  Equipment 


$30,000.00 
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HETCH      HETCHY      WATER      AND  POWER 


July  10 s  1973 

TO:  JOHN  D,  CROWLEY 

General  Managex  of  Public  Utilities 

FROM:  ORAL  L„  MOORE 

General  Manager 

SUBJECT :     MONTHLY  REPORT  ON  ACTI¥ITIES  OF  THE  DEPARTMENT 
Highlights s 

The  Wamerville  Substation  transformers  whieh  was  damaged  last  July  and  subsequently 
sent  to  the  factory  in  Japan  for  repair^,  was  returned  to  the  substation  cn  May  23^  1973, 
The  transformer  was  completely  reassembledg  tested  and  successfully  placed  back  in 
operation  by  Hetch  Hetchy  forces  on  Sundays  June  17 ^  1973o    This  work  was  accomplished 
in  25  calendar  days  instead  of  the  originally  scheduled  30  dajSo    The  early  return  to 
service  of  this  transformer  was  most  fortuitous  since  June  21  was  one  of  the  hottest 
June  days  on  recordo    This  heat  wave^  coming  just  four  days  after  the  transformer  was 
available  for  ubb^  put  a  tremendous  load  on  the  substation  which  would  otherwise  have 
been  very  difficult  to  handle o 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 

Storages  in 
Capacity  in       Acre  Feet  on 


Reservoir  Acre  Feet 


Lake  Lloyd 
Lake  Eleanor 


Per  Cent       Storage  in           Per  Cent 

of 

Capacity 

Acre  Feet  on 

of 

July  1,  1972 

Capacity 

100 

324^340 

90 

81 

151,066 

56 

99 

1^916 

_7 

92 

477.322 

73 

^1- 


In  compliance  with  tihe  request  of  the  San  Francisco  Water  Department 5,  the  average  daily 
aqueduct  delivery  of  water  to  the  Water  E'epartmaint  was  imicreased  from  approximately 
230  to  240  mgd  on  June  23 ^  1973 0 
Power  Produictioin 

During  the  month  of  Jumej,  Moceasiag  Diom  Ro  Holm  and  Robert  Go  Kirkwood  Powerhouses 
generated  ^5c9Q(D^  77o731  and  56o859  million  kilowatthours  respectively  for  a  total  of 
180 o 490  million  kilowatthourSg  having  a  value  in  excess  of  $1 32605, 000 » 

HETCH  HETCKf  ENGI.MEIERI.WG 

HH-442  Motorized  Valves^,  San  Joaquin  Pipjgligg;g.°    Completion  awaits  only  the  arrival 
of  replacement  valve  wheels  and  their  installatioao 

HH-443  Moccasin  Bam  Spillway o    Model  studies  O'f  spillway  performance  are  underwayo 
HH-450  Servomanometer,  Gharry  Valley  Damp     Final  adjustments  have  been  completed » 
Acceptance  and  final  payment  documents  are  being  processed c 

HH-454  Reconstruct  Moccasin  SeiiJ'age  Bisposal  Field „    Action  is  underway  to  buy  the 
land  required  for  the  spray  field o 

HH-461  Improvements  to  Boaiiestic  Water  Supply  Moccasino     Very  minor  items  plus  adjust- 
ments to  the  pump  are  required;  to  be  completed  very  soono 

HH-467  Holm  Powerhouse ^  Penstock  Frotectiono    Bids  are  to  be  opened  July  12,  An 
unusually  large  number  of  prospective  bidders  have  requested  copies  of  the  plans  and 
specifications  o 

HH-469  0° Shaughnessy  Bam,,  Rehabilitate  Drains o    This  project  has  been  postponed 
indefinitely » 

HH''47Q  CShaughnessy  DaiMg  Replace  D°C  Switchboard o     Design  has  been  completed.,  Bid 
call  issued o    Bids  are  to  be  opened  July  12 „ 

HH°-471  Trolley  Poles:  ^  Faint  and  Repair „    Design  and  planning  have  been  completed o 
Specifications  are  being  reviewed „    Bid  authority  will  be  requested  at  an  early 
meeting  of  the  Public  Utilities  Commissiono 


)  )  ) 

HH-472  South  Fork  Mai^mteiaainice  Y'axd^  Install  Concrete  Floor,    Einigiiieering  completed., 
Contract  awarded.     Contractor  plans  to  start  installation  July  2, 

HH-473R  Kirkwood  Powerhoinsfcj)  Standby  Fump  for  Bearing  Cooling  Water,     Contract  is  in 
Controller's  office  for  certification.    Make  and  type  of  pump  and  valves  to  be 
furnished  by  the  contractor  have  been  approved, 

HH-475  San  Joaq'tRin  Pipelines »  Encasement  at  Highway  99,    Design  consultation  was  held 
with  State  Highway  officials  June  13,    Cost  estimate  has  been  prepared.  Specifications 
and  drawings  were  submitted  to  the  State  for  review.    The  State  has  agreed  to  furnish 
Utilities  Agreement  and  make  funds  available.    Bid  authority  is  to  be  requested  in  July, 
HH-476  Moccasin-Newark  Transmission  Lines »  Relocate  Towers  at  Highway  99,    This  is  a 
companion  contract  to  HH-475,     State  Highway  Department  is  paying  for  engineering  and 
design  as  well  as  for  the  actual  contract.    The  work  is  necessitated  by  construction 
of  a  new  freeway.    Specifications  and  drawings  have  received  verbal  approval  from 
State  Highway  Department »    Bid  authority  will  be  requested  as  soon  as  formal  approval 
and  funds  are  received, 

HH-485  Moccasin-Newark  Transmission  LinesPiaint  Steel  Towers,    Part  of  a  continuing 
preventive  maintenance  program.    About  twenty-five  towers  are  cleaned  and  painted  each 
summer.    Bid  authority  is  a  calendsir  item  for  Public  Utilities  Commission  meeting  on 
July  10,    Bids  are  being  requested  for  alternates  A  (25  towers) ^  B  (27  towers)  and 
C  (29  towers)  to  fully  utilize  available  funds  for  needed  maintenance  work. 
Dams;  Earthquake  Failure  Study.    The  California  Office  of  Emergency  Services  plans  to 
conduct  a  field  reconnaissance  of  the  area  below  Cherry  Valley^  Lake  Eleanor  and 
0' Shaughnessy  Dams  to  gain  a  better  understanding  of  the  structures  and  inundation 
hazards.    The  Priest  Reservoir  Dam  above  Moccasin  will  be  the  first  studied  by  this 
office  to  prepare  inundation  maps. 

Repair  Leaks  -  O'Shaughnessy  Dam,    Pressure  grouting  of  leaks  was  started  in  Ladder 
Well  No,  3  at  elevation  3726s,  and  from  thence  working  down.    The  high  water  level  with 
the  current  full  reservoir  pinpoints  the  leaks  which  were  present  but  not  evident 
during  the  lower  water. 


)  )  )  )  ) 

Second  and  Mission  Manhole  Repairo     Emergency  action  was  necessary  to  repair  a  manhole 
and  vault  damaged  by  a  DPW  contractoro    Further  damage  to  the  vault  and  the  relatively 
high  voltage  cables  would  have  had  serious  consequences  to  Muni  Railway  operations 
on  lower  Market  Street o 

Contracts  for  the  New  Fiscal  Yearo     Contract  numbers  have  been  assigned  to  items  in 
the  budget  approved  for  the  fiscal  year  starting  July  1,     Sections  to  lead 
responsibility  for  each  item  have  been  named„ 
Power  Improvement  Program 

The  selection  process  continued  for  design  consultants  for  portions  of  the  Program. 
Based  on  the  interviews  held  in  May^,  formal  "Requests  For  Proposal"  were  prepared  and 
sent  on  June  14,  1973  to  9  of  the  19  engineering  firms o     A  total  of  17  proposiis  for 
the  three  engineering  design  packages  will  be  due  by  July  2,  1973.     Final  selection, 
negotiations  and  agreements  are  to  be  completed  by  the  end  of  July. 
Work  continued  on  the  specifications  and  bid  documents  for  the  purchase  of  the 
transit  power  substation  equipment o 

Work  continued  on  plans  for  undergrounding  of  feeders  on  Fillmore  Street  and  was 
resumed  on  the  plans  for  Judah  Street  following  approval  of  sidewalk  narrowing  by 
the  Board  of  Supervisors o 
Transit  Power  Engineering 

Work  continued  on  plans  and  specifications  for  the  relocation  and  restoration  of 
overhead  and  underground  transit  power  facilities  on  Market  Street  in  conjunction 
with  DPW  Market  Street  Reconstruction  contracts,  including  the  U.N.  Plaza,  7th  to  8th 
Streets  and  Stockton  to  Grant  Streets o 
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MINUTES 
PUBLIC  UTILITIES  COMxMISSlON 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 
July  24,  1973 


V.  ■  'w».*'- 1'-.'.,' .  O  O  i.  V  'i.  \i  LI* .'. 

K.  Wolf- on  Flynn,  President 

Oliver  iM,  Rousseau,  Vice  President 

Joseph  J,  Diviny 

Lo'iis  A.  Petri 

Joseph  P.  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  I4ANAGER  OF  PUBLIC  UTILITIES 

John  C.  Far re 11 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 
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Call  to  Order: 
Present: 

Absent : 


2:30  p.m. 

Commissioners  H.  Welton  Flynn,  Oliver  M. 
Rousseau,  Louis  A.  Petri,  Joseph  P.  Byrne 

Commissioner  Joseph  J,  Diviny 


The  minutes  of  the  regular  meeting  of  the  Coiranission  held  July  10,1973 
were  approved. 


RESOLUTION 
N0« 

73-0265  H 


On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Award  of  HH  Contract  No,  467 — Holm  Powerhouse 
Penstock  Protection  -  National  Bridge  Company, 
Woodside,  California  -  Amount,  $145,855 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 


73-0266  H 


On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Award  of  HH  Contract  No.  470 — Replace  D.C, 
Switchboard  at  O' Shaughnessy  Dam  -  Slater 
Electric  Company  of  California,  Inc,  -  Folsom, 
California  -  Amount,  $4,320 

Vote;    Ayes-Flynn,  Rousseau,  Petri,  Byrne 


73-0267  H 


On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Approval  of  E.  V.  Schulhauser  &  Assocs, 
(Subdivider)  plan  for  street  lighting  on 
Gardens ide  Avenue 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 


73-0268  H 


On  motion  of  Petri ,  seconded  by  Byrne ,  the 
following  resolution  was  adopted: 

Approval  of  Dan  Coleman  Associates  (Subdivider) 
plan  for  street  lighting  on  Yale  Street 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 


73-0269  H 


On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Approval  of  Department  of  Public  Works* 
proposal  for  street  lighting  on  Wabash  Terrace 
&  McLaren  Park  Terrace 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 
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On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 


73-0270    H  Approving  collections  and  abandonment  of  damage 

claims  by  Bureau  of  Light,  Heat  and  Power  - 
June  1973 

Vote;     Ayes-Flynn,  Rousseau,  Petri,  Byrne 

On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0271    H  Trcuisit  Power  Division,  Power  Improvement 

Program  -  Prof res si on a 1  Services  Agreements  for 
engineering  design  services. 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 

On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0272  Bid  Calls:  WD  Contract  No, 1595  -  Structural  and 

Walkway  Repairs  Dumbarton  Pipeline 
Bridge  (San  Mateo  County) 

WD  Contract  No.  162  3  -  Laying  of 
8-Inch  and  12-Inch  Ductile  Iron  Mains 
in  Fairfax  Avenue,  Lane  and  Keith 
Streets 

WD  Contract  1625  -  Excavation  and  Re- 
paving  for  Water  Service  Trenches 

MR  Contract  No.  700  -  Alterations  to 
Offices,  Presidio  Building 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 

On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0273    W  Award  of  WD  Contract  No.   1522  -  Building  for 

Experimental  Water  Treatment  Microstrainer 
near  Sunol,  California,  Red  Feather  Construction 
Company,  HaywArd  -  Amount,  $15,391.85 

Vote:    Aye^Flynn,  Rousseau,  Petri,  Byrne 

On  motiffli  of  Petri ,  seconded  by  Byrne ,  the 
following  resolution  was  adopted: 

73-0274    W  Comf^etion  of  WD  Contract  No.  1582  and  approving 

execution  of  Agreement  of  non-prejudice  regarding 
work  under  dispute  _  i,.g.M.  Construction  Comt^any 
$175,761.60,  as  modified 

Vote:     Ayes-Flynn,  Rousseau,  Petri,  Byrne 
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On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0275    W  Completion  of  WD  Contract  No.  1505  -  Construction 

of  Bay  Division  Pipeline  No,  4,  Section  C  - 
Hood  Corporation,  Contractor  ~  As  modified, 
$5,647,455.47 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0276    W  Completion  of  WD  Contract  No.  1611  -  Trestle 

Repair,  Pilarcitos  Flume,  San  Mateo  County  - 
$21,104,00,  as  modified 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0277    W  License  to  Philco-Ford  Corporation  for  Satellite 

Antennae  Research  and  Test  Site 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0278    W  Supplemental  Appropriation  -  $2,626  Permanent 

Salaries,  Compensation  Adjustments  Fiscal  Year 
1973-1974 


Vote;    Ayes-Flynn,  Rousseau,  Petri,  Byrne 


On  motion  of  Byrne ,  seconded  Petri ,  the 
following  resolution  was  adopted: 

73-0279    M  Renewal  of  Agreement  v/ith  U.  S,  Post  Office 

Department 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 


On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

7  3-0280    M  Professional  Services  Contract  with  Burns  Inter- 

national Security  Service,  Inc. 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 


On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 


73-140 


73-02  81     11  Supplemental  Appropriation  -  $111,206  Wages- 

Miscellaneous  Employees 

Vote;    Ayes-Flynn,  Rousseau,  Petri,  Byrne 

On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0282    M  Approving  payment  of  claims  -  Municipal  Railway 

Month  of  June  1973  -  $25,526.55 

Vote:     Ayes-Flynn,  Rousseau,  Petri,  Byrne 

On  motion  of  Byrne  seconded  by  Petri ,  the 
following  resolution  was  adopted: 

72-0283    M  Approving  write-offs,  compromise  settlements  and 

collections  of  damage  claims  -  Month  of  June 
1973 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 

On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-  0284     ri  Rejection  of  Bids;  authorizing  re-advertising  - 

MR  Contract  No.  601 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 

On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-  02  85    GO  Letter  of  Agreement  between  Public  Utilities 

Commission  and  the  San  Francisco  Chapter  of  the 
National  Safety  Council 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 

On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

7>~023C    M  Municipal  Railway  Supplemental  Appropriation  - 

$5,135,794  Platform  Wages,  Conditions,  Benefits 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 

On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0397    M  Setting  the  date  of  August  28,  1973,  at  2:30  p.m. 

for  public  hearing  -  Reduced  Fare  -  Handicapped 
persons  employed  by  the  San  Francisco  Community 
Rehabilitation  Workshop 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 
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On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0288    M  Municipal  Railway  Transit  Improvement  Program  - 

Tubes  and  Cores,  Inc.  lease,  22nd  and  Indiana 
Streets  property  -  Relocation  Agreement 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 


On  motion  of  Byrne,  seconded  by  Petri,  the 
follov/ing  resolution  was  adopted: 

73-0265-MR  Approving  payment  of  claims  against  the 

Municipal  Railway  in  the  total  amount  of 
$28,089.69 

Vote:    Ayes-Flynn,  Rousseau,  Petri,  Byrne 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


The  award  of  a  "Certificate  of  Appreciation  and  Praise"  from  the 
National  Organization  of  the  Veterans  of  Foreign  Wars,  was  made  to 
Municipal  Railway  operator  Manuel  T.  Saunders  for  his  gesture  of 
public  service.     Mr.  Saunders,  while  driving  on  Alemany  Boulevard, 
came  to  the  rescue  of  a  member  of  the  VF!^*s  Ladies  Auxiliary  who 
was  knocked  down  by  a  purse-snatcher  and  injured. 

William  McCarthy  of  Joseph  P.  McQuaide  Post  1205,  VFl^,  made  the 
presentation,  presenting  a  sheaf  of  signatures  of  people  associated 
with  the  organization  in  support  of  the  commendation. 


****** 


Resolution  No.  73-0271 — Transit  Power  Division,  Power  Improvement 
Program  -  authorizing  negotiation  of  professional  service  agreements 
for  engineering  design  services. 

Oral  L.  Moore,  Hetch  Hetchy  Project  General  Manager,  stated  that 
when  notification  of  the  approval  of  the  capital  grant  under  the 
Urban  Mass  Transportation  Act  for  the  Municipal  Railway  power 
improvement  program  was  received,  this  permitted  his  department  to 
proceed  with  the  modernization  and  improvement  of  the  transit  power 
system.     The  work  will  be  based  on  the  conceptual  design  study 
recently  completed  by  Bechtel,  Inc. 

Certain  key  elements  of  the  system  will  be  needed  by  early  1975 
when  the  light  rail  vehicles  are  scheduled  to  be  received.  Because 
Hetch  Hetchy  lacks  sufficient  staff  and/or  specialists  to  perform 
the  detailed  design  of  the  entire  program  to  meet  the  time  require- 
ments ,  invitations  were  sent  out  to  a  total  of  56  architectural  and 
engineering  firms  in  the  Bay  Area.     A  selection  committee  of  seven 
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Staff  members  conducted  interviews  with  the  19  firms  responding,  to 
determine  their  interest  and  qualifications  as  design  consultants 
for  specific  phases  of  the  program. 

On  the  basis  of  the  committee's  analysis  of  qualifications,  nine 
firms  were  invited  to  submit  proposals  on  the  engineering  design 
packages.     After  careful  review  and  evaluation,  and  based  on  all 
information  available,  the  committee  determined,  and  recommended, 
the  following  firms  as  having  the  expertise  and  personnel  to  perform 
the  required  services,  and  requested  authorization  to  negotiate 
agreements  with  these  firms.     The  agreements  will  be  subject  to 
approval  by  the  Commission, 

1.  Electrification  of  Subway  and  Tunnels  and  Modifications  to 
Trolley  Wires  for  Pantograph  Operation  - 

PBQ&D,  Inc,  and  Gibbs  &  Hill  (PBGH) 

2.  Construction  of  Substation  Buildings  and  Installation  of 
Rectifier  Equipment  - 

Bechtel,  Inc. 

3.  Transit  Power  Supervisory  Control  and  Subway  Maintenance 
Telephone  Systems  - 

Systems  Control,  Inc. 

Mr.  Moore  introduced  members  of  the  three  firms  who  were  present. 

During  discussion  by  the  Commission,  Commissioner  Rousseau  mentioned 
the  firm  of  Black  and  Veatch. 

Mr.  Moore  stated  they  were  a  nationally-known  Kansas  City  firm  with 
other  specialties — but  not  really  v^^ell  known  for  work  in  the  transit 
field.     They  were  interviewed,  however,  and  furnished  a  proposal. 


****** 


Resolution  No.  73-0277 — License  to  Philco-Ford  Corporation  for 
satellite  antennae  research  test  facility  on  50  acres  of  Water 
Department  land  on  the  south  shore  of  Calaveras  Reservoir  in  Santa 
Clara  County. 

Water  Department  General  Manager  eind  Chief  Engineer  Arthur  H.  Frye, 
Jr. ,  explained  the  terms  of  the  license. 

The  rental  of  $600  per  acre  per  year  for  10  acres  for  immediate  use, 
and  $150  per  acre  per  year  for  the  balance  of  40  acres  left  open  to 
be  used  gradually,  is  a  substantial  increase  over  the  $4,50  per  acre 
per  year  the  department  had  been  receiving  under  a  grazing  lease. 

He  stated  the  City  Planning  Department  has  concurred  with  the  Santa 
Clara  Planning  Commission's  determination  that  the  proposed  project 
could  not  have  a  significant  effect  on  the  environment,     A  Negative 
Declaration  and  Notice  of  Determination  was  filed  with  the  County 
Clerk  on  June  27,  1973.     No  appeal  from  this  Negative  Declaration 
was  filed. 

Mr.  James  Francis  of  Philco-Ford  Corporation  was  present.     In  dis- 
cussion as  to  the  magnitude  of  the  signals  that  would  be  radiated 
from  the  antenna  range,  he  assured  the  Commission  there  would  be 
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absolutely  no  radiation  risk  in  the  work  to  be  performed.  The 
facility  is  not  designed  for  lasers,  but  rather  a  light  beam. 
Lasers  may  be  used  for  alignment  but  levels  used  for  measurements 
are  kept  at  a  very  low  point.     The  State  Department  of  Industrial 
Safety  periodically  checks  a  similar  facility  of  theirs  in  Palo  Alto 
and  will  do  the  same  here. 

Commissioner  Flynn  instructed  Mr.  Frye  to  be  sure  that  provisions 
required  to  protect  the  City  and  Water  Department  are  contained  in 
the  license. 


****** 


Water  Department  Calendar  Item  #7 — Approving  the  Memorandum  of 
Agreement  between  San  Francisco  Fire  Commission  and  Public  Utilities 
Commission,  covering  transfer  of  the  maintenance  and  operating 
responsibilities  of  the  Auxiliary  Water  Supply  System  and  related 
work  from  the  Fire  Department  to  the  Water  Department.    Taken  off 
calendar. 

Dr.  John  M,  Christensen,  Jr.,  Assistant  General  Manager-Finance , 
briefly  reviewed  the  events  which  led  to  the  drawing  up  of  this 
agreement. 

Submission  of  this  document  was  a  result  of  the  request  of  the  Finance 
Committee  of  the  Board  of  Supervisors  during  the  1973-1974  budget 
hearings  that  the  Water  Department  assume  certain  responsibilities 
in  the  operation  and  maintenance  of  the  auxiliary  water  supply 
system  and  maintenance  of  hydrants  of  the  public  water  supply  system 
along  with  the  transfer  of  related  employees,  equipment,  and  materials. 
The  total  amount  involved  is  now  $780,000.     Action  was  completed  by 
the  Fire  and  Water  Department  staffs  to  accomplish  the  turnover  to 
include  necessary  agreements  eind  definitions  of  responsibility. 

In  keeping  with  the  intent  to  do  this  in  a  legal  way,  an  opinion 
was  requested  of  the  City  Attorney  as  to  whether  this  transfer  from 
the  Fire  Department  to  the  Water  Department  could  be  made. 

On  Friday,  July  20,  a  reply  was  received  from  the  City  Attorney  that 
the  contemplated  action  between  the  two  commissions  would  be  illegal 
and  in  violation  of  the  Charter. 

Dr.  Christensen  said  that  in  spite  of  our  efforts  to  act  in  good 
faith  the  legal  opinion  required  that  the  calendar  item  be  removed 
from  the  agenda. 

Mr.  Frye  pointed  out  that  it  was  obvious  that  the  cost  of  such  an 
operation  would  have  to  be  met,  and  while  it  would  not  affect  the 
tax  rate,  nevertheless  the  citizen  of  San  Francisco  who  is  the 
taxpayer  would  get  no  relief — it  would  just  appear  on  his  water 
bills.     The  effect  of  this  would  be  felt  in  a  number  of  ways: 
The  homeowner  would  pay  more  because  of  the  difference  in  distribu- 
tion of  water  costs  and  taxes  to  classes  of  payers,  no  federal  tax 
relief  would  be  available  on  water  costs  as  it  would  be  on  taxes, 
and  the  sewer  service  charge  would  impact  on  higher  water  rates. 


****** 
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Resolution  No.  73-0284 — Rejection  of  all  bids  for  MR  Contract  No. 601 — 
Twin  Peaks  Tunnel  Track  Reconstruction,  and  authorizing  re-advertising. 

Rino  Bei,  Transit  Improvement  Program  Project  Director,  explained 
that  on  June  27,  1973,  four  bids  were  received  for  subject  contract. 

On  July  9,  1973,  a  letter  was  received  from  the  second  lowest  bidder, 
protesting  the  bid  by  the  low  bidder.     He  claimed  that  the  low  bid 
was  defective  in  three  respects:    improper  license,  questionable 
experience,  unbalanced  bids.    These  matters  were  referred  to  the 
City  Attorney  for  his  recommendation. 

Upon  advice  of  the  City  Attorney,  it  was  recommended  that  the 
Commission  reject  all  bids  and  authorize  readvertising  of  the  contract. 
The  plcui  to  readvertise  is  based  on  the  following? 

1.  Irregularities  by  the  low  bid  bidder  consisting  of  the  lack 
of  a  joint  venture  license,  possible  misinterpretation  of 
listed  work  qualifications,  and  the  intent  of  doing  v/ork 

by  other  means  than  that  listed  in  the  contract. 

The  City  Attorney  felt  that  this  latter  would  be  giving 
unfair  advantage  to  this  contractor  over  the  others.  The 
contractor  had  proposed  a  method  whereby  he  would  replace 
sections  of  track  (400  feet  at  a  time)  cind  not  utilize  the 
cross-overs,  thereby  minimizing  disruption  of  operations  in 
the  tunnel.     This  would  involve  use  of  Municipal  Railv/ay 
property  to  weld  the  rails  and  hauling  them  into  the  tunnel 
for  placement  during  the  night. 

2.  The  bid  of  the  second  lowest  bidder  being  approximately 
$400,000  higher  than  the  low  bid. 

3.  The  possibility  of  obtaining  lower  bids  by  revising  the 
contract  to  allow  contractors  greater  flexibility  in  their 
construction  methods. 

Municipal  Railway  General  Manager  John  M.  Woods  explained  what  the 
revised  proposed  construction  method  would  entail  in  order  to  enable 
fabrication  of  the  rails  on  the  outside  and  hauling  them  into  the 
tunnel,  including  taking  the  streetcars  off  the  M  Line  at  the  St. 
Francis  Circle  and  substituting  motor  coaches  over  the  outer  leg. 


****** 


Resolution  No.  73-02  86 — Requesting  Municipal  Railway  Supplemental 
Appropriation  in  amount  of  $5,135,794,  to  provide  funds  for  payment 
of  additional  compensation  to  platform  employees  and  fixed  charges, 
fringe  benefits,  services  of  other  departments  related  to  such  com- 
pensation, for  fiscal  year  1973-1974,  in  compliance  with  Charter 
Section  8.404. 

Mr.  Woods  stated  that  annually  the  Civil  Service  Commission  in 
accordance  with  the  Charter,  certifies  to  the  Board  of  Supervisors 
the  average  of  the  two  highest  wage  schedules  for  comparable  transit 
systems  in  the  United  States.     This  year  the  CSC  i^^ill  certify  the 
average  of  the  identical  rates  of  the  two  New  York  City  transit 
properties  -  Manhattan  and  Bronx  Surface  Transit  Authority,  and  Transit 
Authority  of  New  York  -  which  are  $5.54  per  hour  effective  July  1, 
1973,  and  $5.8725  per  hour  effective  January  1,  1974.     These  represent 
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4.1%  and  10.1%  increases  over  the  current  $5.32  rate  which  is  the 
average  of  Boston  ($5.37)  and  Chicago  ($5.27). 

In  discussing  this  item  Commissioner  Flynn  noted  that  this  will 
raise  the  total  budget  for  the  1973-1974  Fiscal  Year  for  the  transit 
system  to  $62.8  million.     He  suggested  that  at  the  time  next  year's 
budgets  are  prepared,  some  guide  lines  be  laid  down  so  that  this  item 
may  be  covered  from  its  inception  with  some  type  of  footnote, 
recognizing  that  a  supplemental  appropriation  request  will  be 
necessary  eventually  to  parallel  the  actual  figures  when  determined. 

Dr.  Christensen  pointed  out  there  was  no  advantage  in  preparing  in 
October  for  something  that  would  happen  almost  a  year  later  when 
the  figure  of  the  two  highest  wage  schedules  for  comparable  transit 
system  was  an  unknown  quantity. 

Utilities  General  Counsel  Willicim  F.  Bourne  interjected  that  the 
Public  Utilities  Commission  really  does  not  have  any  say  as  to  the 
rate  of  pay;  it  only  passes  on  the  appropriation  of  the  money. 

Commissioner  Byrne  suggested  that  the  staff  in  projecting  an  increase 
in  the  budget,  as  suggested  by  Commissioner  Flynn,  could  come  up 
with  a  professional  guess.     This  would  at  least  alert  the  Mayor  and 
the  Board  of  Supervisors  as  to  what  the  total  cost  would  be,  and 
the  final  figure  when  presented  would  not  be  a  surprise. 

Dr.  Christensen  asked  that  time  for  an  analysis  to  show  the  effects 
be  permitted  before  this  direction  was  given  by  the  Commission, 
which  was  greuited. 


****** 


Resolution  No.  73-0287 — Setting  August  28,  1973,  at  2:30  p.m.  as 
date  for  public  hearing  in  the  matter  of  Municipal  Railway  reduced 
fare  for  handicapped  persons  employed  by  the  San  Francisco  Community 
Workshop. 

Mr.  Woods  stated  that  the  Board  of  Supervisors  by  Resolution  No. 111-73 
on  February  26  requested  the  PUC  to  give  consideration  to  reducing 
the  fare  to  5  cents,  or  eliminating  entirely,  for  those  approximately 
150  individuals  employed  by  the  SFCW  who  are  mentally  retarded, 
afflicted  with  cerebral  palsy,  or  who  are  otherwise  physically 
handicapped. 


****** 


Resolution  No.   73-0288— Approving  acquisition  of  Tubes  and  Cores, Inc. 
lease,  and  Relocation  Agreement  v/ith  the  Central  Relocation  Services, 
in  connection  with  11  separate  parcels   (three  from  John  Hancock 
Mutual  Life  Insurance  Company)  at  22nd  &  Indiana  Streets  being 
acquired  for  the  Mimi  motor  coach  storage  and  repair  facilities. 

Dr.  Christensen  explained  that  the  sole  lessee  on  the  John  Hancock 
property  is  Tubes  and  Cores,  which  lease  extends  to  March  9,  1976. 
The  Company  has  agreed  to  convey  to  the  City  all  rights,  title  and 
interest  in  that  lease  for  the  sum  of  $25,000.     This  amount  is 
within  the  sum  budgeted  and  approved  by  the  UMTA  for  this  leasehold 
interest. 
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Agreement  with  the  Central  Relocation  Services  for  costs  involved 
for  the  necessary  actions  in  connection  with  the  acquisition  of 
the  three  John  Hancock  and  eight  other  parcels  is  for  $350,000, 
The  agreement  has  been  approved  by  UMTA  and  funds  will  be  provided 
by  the  San  Francisco  Municipal  Railway  Improvement  Corporation, 


Correspondence ; 

Secretary  John  C.  Farrell  read  a  letter  from  a  Muni  rider  commending 
Municipal  Railway  operator  Roger  Woodsen  for  his  courtesy. 


General  Manager  of  Public  Utilities  Calendar  Items; 

Mr,  Crowley  reported  that  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  recently  was  able  to  obtain  9-1/4  per  cent 
interest  for  a  six-month  period  on  reinvestment  of  $6.7  million. 

He  also  reported  that  the  Metropolitan  Transportation  Commission 
Grants  Review  Committee  at  its  recent  meeting  on  annual  claims 
recommended  that  San  Francisco's  share  be  $5,6  million  of  the  $6.2 
million  available. 


****** 


****** 


****** 


Roll  Call: 


All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION 


RESOLVED,  That  this  Commission  hereby  awards  to 
National  Bridge  Co,,  P.O.  Box  4032,  Woodside,  California  94062,  as 
the  lowest  regular  and  responsible  bidder,  Hetch  Hetchy  Contract 
No.  467,  Holm  Powerhouse  Penstock  Protection,  in  the  amount  of 
$145,855c00,  and  that  all  other  bids  for  this  work  are  hereby 
rejected. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  2  4  1973 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N^ft  »  ir/^.^fi? 


RESOLVED,  That  this  Coiranission  hereby  awards  to  Slater 
Electric  Company  of  California,  Inc.,  P.  0.  Box  36,  Folsom,  California, 
95630,  as  the  lowest  regular  and  responsible  bidder,  Hetch  Hetchy 
Contract  No.  470,  0 ' Shaughnessy  Dam,  Replace  D.C.  Switchboard,  in  the 
amount  of  $4,320,  and  that  all  other  bids  for  this  work  are  hereby 
rejected . 

R,;":\;LV£'),  'Ihcf:  vio;-:'. ;.  :s   '  r  •    h-rer..-  s  L,  v,  Schuinau 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  ,  :     Mi  I  Y  2  4  1973  ^ 

at  Its  meeting  oj  "   ^  ^  ^ 


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.—!  


WHEREAS,  E.V.  Schulhauser  &  Associates,  in  accordance  with 
the  Administrative  Code,  has  submitted  to  this  Commission  plans  for 
installing  nine  mercury  vapor  street  lights  on  Gardenside  Avenue,  as 
depicted  in  their  Drawings  for  Vista  Francisco,  Subdivision  No.  2;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  E.V.  Schulhauser 
&  Associates'  proposal  for  the  street  lighting  system  on  Gardenside 
Avenue  with  the  provision  that  construction  methods,  component  selection 
and  other  details  meet  with  the  approval  of  the  Bureau  of  Light,  Heat 
and  Power. 


/  hereby  certify  that  the  foregoing  resolutiov  was  adopted  hv  the  PubUc  Utilities  Commission 
at  Its  meeting  of  ^ 

Secretary  and  Assistant  General  Manager 


V 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nd_!ji  V  ^''^ 


WHEREAS,  Dan  Coleman  Associates,  in  accordance  with  the 
Administrative  Code,  has  submitted  to  this  Commission  plans  for 
instaliihg  two" mercury  vapor  street  lights  on  Yale  Street  between 
Felton  Street  and  the  southerly  terminus,  as  depicted  in  their 
Drawing  for  the  subdivision  of  Yale  Street;  and  ,  t  - 

'  "  ■  WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now  therefore,  be  it 
1,"  RESOLVED,  That  this  Commission  hereby  approves  Dan 

Coleman  Associates  proposal  for  a  new  street  lighting  system  on 
Yale  Street  with    the  provision  that  cons  true tion  methods ,  component 
selection  and  other  details  meet  with  the  approval  of  the  Bureau  of 
Light,  Heat  and  Power. 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Contrnission 

'    J  U  L  Y  2  4  1973 

at  its  meeting  of   .   1 — <^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NOtf. 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with 
the  Administrative  Code,  has  submitted  to  this  Commission  plans  for 
installing  34  mercury  vapor  street  lights  on  Wabash  Terrace  and  in 
McLaren  Park  Terrace  as  depicted  in  their  Drawings  A-38,105  and  A-38,106; 
and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department 
of  Public  Works'  proposal  for  relighting  Wabash  Terrace  and  Silver 
Terrace  with  the  provision  that  construction  methods,  component  selection 
and  other  details  meet  with  the  approval  of  the  Bureau  of  Light,  Heat 
and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^   J  1         2  4  197^ 

Its  meeting  oj.   ,  ;  ^ 


Siecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N6.!Li_ 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy  Water  and  Power, 
and  the  City  Attorney,  hereby  approves  collections  and  damage  claims  which  the 
Department  has  against  miscellaneous  debtors  made  during  the  month  of  June  1973. 

Bureau  of  Delinquent  Revenue  $1,278.87 

RESOLVED,  That  this  Commission  hereby  approves  the  abandonment  under 
Bureau  of  Delinquent  Revenue  authorization,  claims  in  the  amount  of  $1,105.07. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Mil  4  IQT? 

at  its  meeting  of  J  U  L.  ;    ^      ' ^:^    ^  _^  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

73-  02'^- 

RESOLUTION  NO.  ___ 


WHEREAS,  Hetch  Hetchy  Water  and  Power  has  been  assigned  the  responsibility 
for  the  furnishing  of  electric  power  to  the  Municipal  Transit  System,  including 
the  conversion  from  AC  to  DC  and  the  distribution  of  DC  power  to  the  railway 
transit  vehicles;  and    J  ;  -ir  -   AA^:&t^     o.<:.: :  * 

l^EREAS,  A  conceptual  design  for  the  modernization  and  improvement 
of  the  transit  power  system  has  been  completed  by  Bechtel,  Incorporated, 
as  authorized  by  the  Public  Utilities  Commission;  and         t,;^-.     ^  . 

WHEREAS,  A  capital  grant  under  the  Urban  Mass  Transportation 
Act  has  been  approved  for  the  Power  Improvem.ent  Program;  and 

WHEREAS,  Hetch  Hetchy  Engineering  Division  does  not  have  sufficient 
staff  and/or  specialists  to  perform  the  detailed  design  of  the  entire  program 
in  time  to  meet  the  operational  requirements  of  the  modernized  transit 
system;  and 

WHEREAS,  By  conducting  interviews  with  and  requesting  proposals 
from  several  architectural  and  engineering  firms,  it  has  been  determined 
that  certain  of  these  firms  have  the  expertise  and  personnel  to  perform 
the  required  services;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power  is  authorized  to  negotiate  professional  service  agreements  with 
PBQ6cD,  Inc.  and  Gibbs  &  Hill;  Bechtel,  Inc.;  and  Systems  Control,  Inc. 
for  the  preparation  of  plans,  specifications  and  cost  estimates  for  portions 
of  the  Power  Improvement  Program,  subject  to  approval  of  such  agreements 
by  the  Commission  and  the  Urban  Mass  Transportation  Administration. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Y  2  4  19/3 

at  its  meeting  of  ^   ^ 

Secretary  and  Assistant  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  


RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows:  -^"'^ 


WD  Contract  Ho.  159 5— Structural  and  Walkway  Repairs 
Dumbarton  Pipeline  Bridge   (San  Mateo  County) 

¥!D  Contract  No.  1623— Laying  of  8-Inch  and  12-Inch 
Ductile  Iron  Mains  in  Fairfax  Avenue,  Lane  and  Keith 
Streets 

WD  Contract  No.  1625— Excavation  and  Repaving  for  Water 
Service  Trenches 


MR  Contract  No.  700— Alterations  to  Offices,  Presidio 
Building 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.^_ll_:_J_ll_!^ 


RESOLVED,  That  this  Commission 
awards  to  the  lov/est  regular  and 
responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department 
Contract  No.  1522  -  Building  for  ; 
Experimental  Water  Treatment  Micro-  -'-^ 
strainer  Near  Sunol,  California 
-  to  Red  Feather  Construction  Company 
in  the  amount  of  $15,391.85,  and  all 
other  bids  for  the  above  described 
work  are  hereby  rejected. 


Con  t 

Oft'    j&'Tiit-.fS  A- 


J  :i'  ti'i.e  Jesxre.  ox 
a  City'  chdt  1  it V*  1 


A.  ^-.rejudice  to  the  ri 
V   I*:         ■■ -action  vi.ir 


t.i  ie-:  in  th«-  -.'/fice  of  this.  rotrm'iriBiOi: , 
.'.i  «t:<.t,hoJ.i;.cr*  ^^t^'ti --ra i 

".Xi  .1-  .ic   '.y\2.  ■    r  I  ■en  -  ■  ^: 


;     ■      ,       <■  f:  i  „,C/  ■  .1  i. 

■-  J'.  ■'-"::!  t'-O,^'  i  I ■ 


i  ■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

r  J  U  L  Y  2  4  1973 

at  its  meeting  of  ^  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSIOK 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

7a- -f!^  274 

RESOLUTION  No  


WHEREAS,  work  under  Contract  WD- 15 8 2 
has  been  completed  by  M.  G.  M.  Construction 
Company ,  Contractor ,  and 

WHEREAS,  a  claim  for  payment  for  extra 
work  against  the  City  and  County  of  San 
*  '  Francisco  concerning  work  under  subject 
i^'''  contract  has  been  filed  with  the  City  and 
r  ' County  of  San  Francisco,  and 

'if.  ■  ■  : 

WHEREAS,  the  City  Attorney's  office  has 
recommended  payment  of  all  sums  admitted  by 
City  to  be  due  and  not  in  dispute  under  said 
contract,  and 

WHEREAS,  it  is  the  desire  of  the 
Contractor  and  the  City  that  final  payment 
be  made  without  prejudice  to  the  rights 
of  either  party  in  connection  with  the 
above  mentioned  dispute. 

N0V7,   THEREFORE,   BE  IT  RESOLVED,  That 
this  Commission  hereby  approves  all  of 
the  terms  and  conditions  of  tiiat  certain 
agreement  relating  to  said  subject  between 
the  City  and  County  of  San  Francisco, 
Public  Utilities  Commission,  and  M.  G.  M. 
Construction  Company,  a  copy  of  which  is 
on  file  in  the  office  of  this  Commission, 
and  authorizes  the  General  Manager  of 
Public  Utilities  to  execute  said  agreement 
on  behalf  of  this  Commission  and  the  City 
and  County  of  San  Francisco,  and  be  it 
further 

RESOLVED,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed, 
approves  Debit  Modification  of  Contract 
in' the  amount  of  $10,553.10  and  approves 
Final  Payment  in  the  amount  of  $14,126.20 
to  M.  G.  M.  Construction  Company  under 
Water  Department  Contract  WD-1582,  Laying 
of  4",  8"  and  16"  Ductile  Iron  Mains  in 
Lake  Merced  Blvd.  and  John  Muir  Drive. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t   J!  '973 

at  Its  meeting  of.  [  


/  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nc^'  *        -  '  *  ^ 


■  J ,   ^'^''^--at   till'::   CO'Jin-ii  f  . 

RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $80,355.47; 
approves  Final  Payment  in  the  amount  of 
$642,24  8.10,  in  favor  of  Hood  Corporation 
under  Water  Department  Contract  No.  1505, 
Construction  of  Bay  Division  Pipeline 
No.   4,  Section  C,  and  allows  113  working 
days  unavoidable  delay  due  to  adverse 
weather  conditions. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  i     j  jj  L  Y  2  4  1973    , 


^  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NoLlll_l,'L^LlSl 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $175.00;  -proves 
approves  Pinal  Payment  in  amount  of 

the  .  $2,702.90,  in  favor  of  Homer  J.  Olsen,  ^ 
Inc.,  under  Water  Department  Contract 

or  a    No.  1611,  Trestle  Repair,  Pilarcitos 
Flume  in  San  Mateo  County. 

■::re  p  ..^^i- --.^  ...  .j:.  .......  .  .-^     ^. [.    :rxd  Test 

'-li'zef  of  certain,  "■■''iter  Department  property  i  oca  tec?  .at. 
the  ?5carh  shcre  ot  C^luveras  Ki?s:ervoirr  S^l^  C.U^i-;-^ 
Countv  for  a  remi  of  thrf=^e  y^-iars,   cop'^encrinq  Avails t.  I, 
^  .^-y  V  vM-v  optAfj*;  tc  rv^  five  /'.dditional  'ch.i'ee- 

3'^i'c'.r   i-:cr'i7?:.^  jv:C^  t::-  ar  ar-:v.ial   c^oi'^s  '  .u'_r  at  i.cr;     :'"  .^tOO 

per  acre  v*::^;  for  r.^at   ^vr-^a  to  b^:;  '.."^lec'   V^'^r  inc^edi - 

..^re  a/'.ci  '.Mre<:"t  •^i^.g  ,   an  .:     _u  5^" C     per  acre  \-e>^r  i 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  ,    ^.    ,  ^   J  U  L  Y  2  4  19/ J 

at  Its  meeting  of.  

—  —   -   ,  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn^^ 3""  0<^^^ 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  50-acre  License  to  Philco-Ford  Corporation  for      '  ' 
the  purpose  of  Satellite  Antennae  Research  and  Test 
Site,  of  certain  Water  Department  property  located  at 
the  south  shore  of  Calaveras  Reservoir,  Santa  Clara 
County  for  a  term  of  three  years,  commencing  August  1, 
1973  with  option  to  Licensee  of  five  additional  three- 
year  terms,  subject  to  an  annual  consideration  of  $600 
per  acre  per  year  for  that  area  to  be  used  for  immedi- 
ate and  direct  use,  and  $150.00  per  acre  per  year  for 
that  area  left  open,  but  in  reserve,  and  further  subject 
to  a  rental  adjustment  at  the  end  of  each  three-year 
term  in  direct  proportion  to  the  percentage  change  of 
the  Consumer  Price  Index,  plus  payment  of  taxes  and 
assessments  thereon;  and 

BE  IT  FURTHER  RESOLVED:     That  this  Commission 
hereby  ratify  and  authorize  the  General  Manager  and  Chief 
Engineer  of  the  Water  Department  to  cancel  the  subject  50- 
acre  portion  from  that  certain  9,936-acre  grazing  lease 
to  Davilla  and  Fields,  executed  September  28,  1971  by 
Resolution  71-0399,  in  accordance  with  the  cancellation 
provision  of  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of .  •>  I       ^  '/H"-^ 


^  7^  ^-  . 

1" 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

73-0278 

FJESOLUTION  No  ^  * 


RESOLVED,  That  this  Commission  herehy  requests  the  Mayor  to  recommend 
to  the  Boaxd  of  Supervisors  San  Francisco  Water  Department  Supplemental  Approp- 
riation in  the  amount  of  $2,626  to  reflect  compensation  adoustments  for  two 
positions  in  the  San  Francisco  Water  Department  in  accordance  with  Charter 
Section  8.^+00  and  8.i+01,  effective  July  1,  1973. 


From:  9155  Claims  Investigator 

To:  9155  Claims  Investigator 

From.:  9156  Sr.  Claims  Investigator 

To:  9156  Sr.  Claims  Investigator 


Rate 

535B6U9 
57^b699 

56IB682 
603B733 


Amount 

$16,76^ 
18,17^ 

17,732 
19,058 


Number  of 
Positions 

1 
1 

1 
1 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

y^U  LY  24  l973 

at  its  meeting  of  _  ^  ^-r  

0-4.  J  (], 


Secretary  and  Assistant  'general  Manager 


PUBLIC  UTILITIES  COMMISSION^, 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  hl6 — !  


RESOLVED,  That  this  Commission  approves  entering  into  agree- 
ment with  the  United  States  Post  Office  Department  to  transport  upon 
the  Municipal  Railway,  within  the  limits  of  the  Post  Office  of  San 
Francisco,  California,  regular  and  substitute  city  delivery  carriers, 
and  all  regular  and  substitute  special  delivery  messengers,  while  in 
uniform  and  on  duty,  carrying  the  regulation  satchel,  for  a  period  of        '  ^ 
one  year,  commencing  July  1,  1973,  for  the  sum  of  $35,562,  to  be  paid 
quarterly  in  four  equal  installments;  and,  be  it 

FURTHER  RESOLVED,  That  the  Manager  of  Utilities  be  and  is  . 
hereby  authorized  for  and  on  behalf  of  the  Commission  to  execute  said    * ' 


agreement. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comvussion 

.    ,  '    J  U  L  Y  :  i  '-'.i 

at  Its  meeting  of   .  i.^^ 

Secretary^and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.^L*^""  ^ 


V/HEREAS^  This  Commission  from  time  to  time  desires  invest- 
igations in  the  field  operations  of  the  Kunicipal  Railway  to 
protect  and  safeguard  the  revenues  of  said  department,  and 

VJHiiHEiiS,  other  investigations  may  from  time  to  time  be 
required  for  all  utilities  departments,  and      t  /'^"ter 

v.?Hi]REilS,  The  City  has  an  existing  contract  with  Burns 
International  Secui^ity  Services,  Inc.,  covering  investigations 
of  the  type  contemplated  herein,  vjhich  it  nov/  proposes  to 
amend  by  increasing  the  hourly  rate  from  -i|  6.50  to  C;'7»00  and 
extending  the  expiration  date  to  December  31 >  1975 >  subject 
to  further  extension  on  a  month  to  month  basis,    ,  '■•^''''O 

NOV/,  Therefore  be  it, 

RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  of  Public  Utilities  to  negotiate  and  enter  into  a 
contract  for  Kunicipal  Railv/ay  and  other  departmental  security 
purposes. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

f        :  .  Y  2  4  1973 


at  its  meeting  of. 


?d  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANC iSCO 


RESOLUTION  N 


RESOLVED,  That  this  Commission  requests  the 
Mayor's  Recommendation  to  the  Board  of  Supervisors 
for  approval  of  Municipal  Railway's  Req.uest  for 
Supplemental  Appropriation  in  compliance  v/ith  Charter 
Section  8.404  in  the  amount  of  $111,206,  to  the  credit 
of  the  following  Appropriations: 


3o755.130.002oOOO 

"Vfages  -  Miscellaneous  Employees"  $  98,570 

3,735.863oOOO.OOO 

OoE.  860     "Pension  cind  Retirement  12,636 
Allov;ance" 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nq^  w.  -V  ^  ^P^f  >rw  . 


>^?5oOLVrID,    That  tliii  ■    ••  ; --.in  c,!ii  t^i(? 


'^^D,  That  this  Gornraission  hereby 


Approves,  in  a-ccordence  vzith  Resolution  NOo  16527, 
adopted  July  16,  1956,  pa3naent  of  claims  in  amount 
of  $25,526.55,  made  by  the  Municipal  Railvjay,  month 
-  ^  ._of  June,  1973,  per  Revolvi^ng  Fund  Payment  ^Requests 
.  ,  Noso  6203,  6212,  6226,  6230,  6233,  6235. 


It; 


: ) " 


i  hereby  certify  that  the  joregoing  resolution  was  adopted  by  tkc  Public  Utilities  Commission 
at  Its  meeting  ot  —  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

73  0283 

RESOLUTION  NO  


•  Wed  an  June  27,  W:i  %       r  Mt«t\icipal  J»ai?-**,-4.v 
RESOLVED,  That  this  Comrnission  on  the 

recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers,  and  the  City      r,t  '.m-j 
Attorney,  hereby  approves  cancellations  and  write- 
offs of  uncollectible  account  receivable  which  is 
more  than  ninety  days  past  due  and  the  adjustment 
of  accounts  receivable,  month  of  June,  1973,  per 

list  of  July  2,   1973   $1,116.62 

and  be  it  further    ,      _^         ?  . 

RESOLVED,  That  this  Commission  hereby 
approves  compromise  settlements,  month  of  June 
1973  -  total  amount  billed:     $2,838.38,  total 
compromise  settlements:     $1,811.38  -  and  approves 
Collections,  month  of  June,  1973,  amount  of      ^  ^ 
$4,338.47,  for  pa^nnent  of  damage  claims  which  the 
Municipal  Railway  has  against  miscellaneous  debtors, 
per  lists  of  July  2,  1973. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JULY  2  1  1973  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

r^„*^>  ~  ~ 

RESOLUTION  No'T  " 


WHEIIEAS,  Bids  were  received  on  June  27,  1973,   for  Municipal  Railway 

Contract  No.  601,  Twin  Peaks  Tunnel  Track  Reconstruction;  and   

■;CL     WHEREAS,  Four  bids  were  received;  and  .  .  .  .  •  ■ 

WHEREAS,  The  low  bidder  submitted  a  proposal  which,  in  the  opinion 
of  the  Public  Utilities  Counsel,  contained  certain  irregularities;  and 

WHEREAS,  The  second  lowest  bidder  submitted  a  bid  which  was  approxi- 
mately  $400,000  higher  than  the  low  bid;  and 

•'  ■"     WHEREAS,  By  re-advertising,  the  contract  may  be  clarified  to  allow 
Contractors  greater  flexibility  in  their  construction  methods;  and 

WHEREAS,  This  revised  method  of  rerailing  may  result  in  a  substantial 
time  and  cost  saving  to  the  City;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  received  on 
June  27,  1973,  for  Municipal  Railway  Contract  No,  601,  Twin  Peaks  Tunnel  - 
Track  Reconstruction;  and 

RESOLVED,  That  this  Commission  authorizes  the  re-advertising  of  the 

work* 


/  hereby  certify  that  the  foregoing  resoUuion  was  adopted  bv  the  Pnhhc  Utilities  Covimjssion 

.    J  U  L  Y  2  4  1973 

at  its  meeting  of  _________  ^—  j 

Secretary  and  Assistant  General  Mamioei 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  ^  JljkN  FRANCI6CO 
RESOLUTION  No' 


WHEREAS,  the  Public  Utilities  Commission  has  considered 
that  the  Federal  Government  has  recently  entered  the  occupa^^ 
tional  safety  field  under  the  Occupational  Safety  and  Health 
Act  (OSHA)  and  expects  this  occupational  safety  and  health 
regulation  to  be  complied  with  by  the  City  and  County  of  San 
Francisco;  and 

WHEREAS,  the  nev/  Occupational  Safety  and  Health  Act  of 
1970  which  requires  greater  inspection,  evaluation,  training, 
and  statistical  analysis  than  is  now  being  required  in  the 
Public  Utilities  Commission  as  regards  to  matters  of  safety; 
and  not  finding  such  technical  knowledge  and  technical  assist 
tance  available  within  the  ranks  of  the  Public  Utilities 
Commission,  the  Public  Utilities  Commission  has  been  fortunate 
in  receiving  and  discovering  the  availability  of  services  of 
the  National  Safety  Council  under  the  executive  vice  presidency 
of  Mr,  Tver  C,  Larson;  and 

WHEREAS,   it  is  the  opinion  of  the  Public  Utilities 
Commission  that  the  City  and  County  of  San  Francisco,  including 
the  Commission  comply  with  the  provisions  of  the  Occupational 
Safety  and  Health  Act;  now,  therefore,  be  it 

RESOLVED,  That  for  a  yearly  fee  of  Seventeen  Thousand 
Dollars  ($17,000)  the  Public  Utilities  Commission  agrees  to 
and  accepts  the  services  of  the  San  Francisco  Chapter,  National 
Safety  Council  under  Mr.  Tver  C,  Larson,  which  services  will 
include,  but  not  be  limited  to,  survey  and  inspection  of 
facilities,  research,  consultation,  training  of  foremen  and 
supervisors,  and  statistical  analysis  of  the  safety  programs 
within  the  Public  Utilities  Commission,  except  driving  safety 


PUBLIC  UTILITIES  COMMISSION 

C[TY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No   

WHSRSAS,  Charter  Section  8,404-  provides  that  the 
Civil  Service  Commission  shall  certify  to  the  Board  of 
Supervisors  on  or  before  the  first  Monday  in  August  the 
average  of  the  highest  wage  schedules  in  effect  for  com- 
parable Transit  Systems;  and 

V/HERJ3AS,  Charter  provides  the  Board  of  Supervisors 
shall  thereupon  fix  a  wage  schedule  not  in  excess  of  the 
average  of  the  tv/o  highest  wage  schedules;  and 

WHEREAS,  The  Board  of  Supervisors  may,  \>Y  Charter 
provision,  fix  as  conditions  and  benefits  of  employment 
other  than  v/ages  as  compensation  for  platform  employees 
of  the  Municipal  Railway  conditions  and  benefits  not  to 
exceed  those  grajited  by  Collective  Bargaining  Agreem.ents 
of  the  tv7o  systems  used  for  certification  of  the  average 
of  the  two  highest  wage  schedules  by  the  Civil  Service 
Commission;  and 

VfHEREAS,  Section  8,^04  (g)  of  the  Charter  requires 
the  Board  of  Supervisors  to  amend  the  iinnual  Appropriation 
Ordinajice  and  the  Annual  Salary  Ordinance  as  necessary  to 
include  the  provisions  for  paying  the  rates  of  compensation 
and  conditions  and  benefits  other  than  v.^ages  fixed  by  the 
Board  of  Supervisors  for  the  then  current  Fiscal  Year;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor's 
recomm.endation  to  the  Board  of  Supervisors  for  approval  of 
Municipal  Railv/ay' s  request  for  Supplemental  Appropriation 
in  compliance  v/ith  Charter  Section  8.404  in  the  amount  of 
$5,135,794  to  the  credit  of  the  follov/ing  appropriations: 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COU 


RESOLUTION  No.. 


^  SAN  FRANCISCO 


3.735a30,001 

Wages,  Platform  Employees 


2,273,3^6 


3.735.800.000 


Pixed  Charges  (Compensation  Insurance) 

3.735.863.000 

Mandatory  Pringe  Benefits 


2,352,448 


410,000 


3o735o900.000  '    "        -  ' 

Services  of  other  Departments 


100,000 


••  -      FURTHER  RESOLTEu,   That  the  General.  F-  '  — r  of  Puhlic 

Utilities  be  and  he  is  hereby  authorized  and  directed  to 
modify  the  Supplemental  Appropriation  Request  to  conform  to 
the  amounts  required  to  fund  final  Civil  Service  Rate 
Certifications  made  in  conformity  with  Charter  Section  8. 404© 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


i  J  U  L  Y  2  4 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

:?3-0g87 


RESOLUTION 


3,  -rhe  Pafcd Ic  Uti.} 
atfcv:     une  2^'  ,    ?  '»73 .   approve?.*?  '.:hc  ac.'mi:;.i 


■CO*: 


r.ci  aad    '  .  RESOLVED,  That  this  Commission  hereby  sets 

the  date  of  Tuesday,  August  28,  1973,  at  2:30  p.m. ,  - 

'  -         for  public  hearing  in  the  matter  of  consideration  to 
revising  the  schedule  of  Municipal  Railway  rates,  - 
fares,  and  charges,  so  as  to  reduce,  or  eliminate  ' 

■■^'^      entirely,  the  fare  for  handicapped  persons  employed  by 

^  the  San  Francisco  Community  Rehabilitation  Workshop. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I   ...  Y  2  4  1973 


at  its  meeting  of 


Secretary  and  Assistant  General  'Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

73-0288 

.  ^      RESOLUTION  Ncf._z!   .  ^ 

.        ^  _  :i:L^ 

WHEREAS,  The  Public  Utilities  Coiranission,  by  its  Resolution  73-0241, 
dated  June  26,  1973,  approved  the  acquisition  of  property  from  the  John 
Hancock  Mutual  Life  Insurance  Company  at  22nd  and  Indiana  Streets,  and 
recognized  that  an  agreement  had  been  reached  v^ith  the  Central  Reloca- 
tion Services  for  necessary  action  under  the  Uniform  Relocation  Assist- 
ance and  Real  Property  Acquisition  Policies  Act  of  19  70;  and 

'  WHEREAS,  The  sole  lessee  of  the  property,  Tu^oes  and  Cores,  Inc., 
has  agreed  to  convey  to  the  City  by  quitclaim  deed  all  rights,  title, 
and  interest  in  and  to  that  lease  for  the  sum  of  $25,000,00;  and 

'    V7HEREAS,  The  agreement  v/ith  the  Central  Relocation  Services  for 
costs  involved  for  all  necessary  actions  in  connection  v/ith  the  acqui- 
sition of  the  John  Hancock  and  eight  other  parcels  is  for  $350,000.00; 
and 

WHEREAS,  These  funds  v/ill  be  available  in  Appropriation  Wo. 

1.735.995.795,  made  available  from  the  San  Francisco  Municipal  Railway 

'■■  ■   '      ■        -  '6"  ■  •  ■  .  ; 

ImDrovement  CorDoration  (SFMRIC) ;  now  therefore,  be  it  : 

,  RESOLVED,  That  this  Comraission  approves  the  accmisition  of  this 
lease  from  Tubes  and  Cores,   Inc.   for  the  sum  of  $25,000.00  and  the 
relocation  agreement  vzith  the  Central  Relocation  Services  in  the  amount 
of  $350,000  .00;   and  be  it  further  , . 

RESOLVED,  That  this  Commission  recominends  to  the  Board  of  Super- 
visors approval  of  the  acquisition  of  the  Tubes  and  Cores,  Inc.  lease 
under  the  above  terms,  and  be  it  further 

RESOLVED,  That  this  Commission  recommends  to  the  SFMRIC  that  necess- 
ary action  be  taken  to  provide  the  recfuisite  funds  to  execute  the  afore- 
mentioned agreement  with  the  Central  Relocation  Services^  and  the  lessee. 


i  hereb>'  ccnx\y  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MM  V  9  4 


PUBLIC  UTILITlJ^S  GOrn'IISoION 
CITY  iilTD  COUITTY  OF  SAl^  FRANCISCO 

Rescli.ition  lio.  75-0265~IlR 


7-24-75 


RESOLVED,  That  on  recoimaeiidation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  a-gainst  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railv/ay: 


Claimant 

Kon-litigated  Settlements 
TC    Ana  E.  Cuadra 
TC    Alfred  F.  Goldberg 
George  B.  Harris 
Dorothy  Lomack 
Antonine  Spunt 


MC 
SC 
CC 
SC 


SC 
MC 
TC 


Michael  Rush  and  Middlesex 
Mutual  Insurance  Company 

Terry  l/agner 

Anna  Mae  Evans 


Date  of  Accident 

April  1,  1975 
June  6,  1975 
July  25,  1972 
December  29,  1972 
November  9,  1972 
May  27,  1975 

June  15,  1975 
March  27,  1972 


S  ettlement 


614.92 

700.00 

900.00 
1,100.00 
950.00 

575»^1 

646.56 

950.00 


RESCL\/T:D,  That  the  portion  of  Resolution 
No.  75-0082-MR  adopted  March  15,  1975,  pertaining 
to  non-litigated  settlement  of  ^^2,000.00  payable 
to  Sam  Chan,  be  amended  to  increase  payment  to 
^4,750.00,  an    addition  of  1];2, 750.00. 


Litigated  Settlements  (CA  Office) 

TC    Ella  M.  Devert 

TC    Don  Hata 

CC    Albert  A.  Krajcar 

MC    Frances  M.  Loville,  guardian 
ad  litem  of  Jacqueline 
Loville,  a  minor 

TC    Emma  Williams,  guardian  ad 
litem  of  Joyce  Ann  Williams, 
a  minor 


August  15,  1969 
January  2,  1975 
August  18,  1969 
March  12,  1970 

April  7,  1970 


2,750.00 

4,250.00 
700.00 
5,850.00 
6,855.00 

5,250.00 
28,089.69 


Appropriation  No.  5.755.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  July  24,  1975- 


Secretary  and  Assistant  General  Manager 


7-24-75 


THOMAS  J  ^ANCHARD 


IJTY  CITY  ATTOR 


THOMAS  A   TOOMEY,  JR.  \ 

ASSISTANT  CHIEF  DEPUTY  /Ck^ 

DEPUTY  CITY  ATTORNEYS  »\ 


JEROME  COHEN 
GEORGE  P.  AGNOST 
PATRICK  R.  KELLY 
JOHN  J.  TAHENV.  JR. 
MCMORRIS  M.  DOW 
ROBERT  A.  KENEALEY 
DONALD  J.  GARIBALDI 
JAMES  J. STARK 
EDMUND  A.  BACIGALUPI 
RAYMOND  E.  AGOSTI 
MICHAEL  C.  KILLELEA 
JAMES  e.  BRASIL 
DONALD  K.  NEGl 
H.  LEROY  CANNON 
GEORGE  E.  KRUEGER 
WILLIAM  C. TAYLOR 
EDWARD  J.  ROTHMAN 


THOMAS  M.  O'CONNOR 
CITY  ATTORNEY 

CITY  HALL 
SAN  FRANCISCO.  CALIFORNIA  94102 
(415) 558-3315 


WILLIAM  F.  BOUR 
UTILITIES  CENE. 


GEORGE  E.  BAGLIN 

CHIEF  TRIAL  DEPUTY 


July  20,  1973 


ROBERT  R.  LAUGHEAD 
Chief  valuation  and 
rate  engineer 


DEPUTY  CITY  ATTORr<EYS 

JOHN  J.  DOHERTY 
MILTON  H.  MARES 
WILLIAM  A.  BARRETT 
JOHN  SULLIVAN  KENNY 

A.  BALFOUR  CH INN.  JR. 
KENNETH  J.  HARRINGTON 
ROGER  W.  HACKLEY 
BURK  E.  DELVENTHAL 
DAVID  I.  KROOPNIC;; 
PHILIP  J.  MOSCONE 
MARIE  BURKE  LIA 

EDW.  C.  A.  JOHNSON 
RENE  AUGUSTE  CHOUTEAU 
DANIEL  E.  COLLINS  III 
JAMES  H.  WOODS 
WILLIAM  M.  BENNETT 
JUDITH  L.TEICHMAN 
PHILIP  S.  WARD 

B.  TIMOTHY  MURPHY 


PAUL  B.  HOLM 

ADMINISTRATIVE  ASSISTANT 


Mr.  John  D.  Crowley 

General  Manager  of  Public  Utilities 

287  City  Hall 

San  Francisco,  California  94102 

Subject:     Water , Department  Assumption  of 

Maintenance  for  High  Pressure  Lines 
.  and  Hydrants  of  the  Fire  Department 

Dear  Mr.  Crowley: 


You  have  requested  the  advice  of  this  office  upon  the 
above  subject.     That  is,  you  want  legal  evaluation  of  a  plan, 
presently  under  exploration,  which  would  transfer  from  the  Fire 
Department  to  the  Water  Department  the  financial  obligation  for 
upkeep  of  the  Auxiliary  Water  Supply  System.     More  popularly, 
this  fire-fighting  component  of  the  City  and  County  of  San 
Francisco  is  known  as  the  "high  pressure  system". 

This  system  is  a  special-use  adjunct  of  the  City*s 
firefighting  capacity,  and  is  made  up  of  a  singular  system  of 
pipelines  and  water  storage  facilities,  with  necessary  intercon- 
nections, and  the  system  includes  numerous  gate  valves  and  1384 
"high  pressure"  hydrants.    Also,  two  (2)  pumping  stations  are 
maintained  as  part  of  the  system. 

In  a  number  of  dovTntown  business  district  locations, 
the  high  pressure  s^^'stem  contains  in  ready  supply  and  capability 
the  principal  water  potential  for  fire  protection.     In  a  necessary 
situation,  the  pumping  stations  mentioned  above  are  able  to  intro- 
duce water  in  large  gallonage  from  San  Francisco  Bay  into  the  high 
pressure  system. 

Recent  records  of  the  Fire  Departm.ent  indicate  the 
existence  of  thirty-seven  (37)  positions  in  the  direct  service 
of  the  high  pressure  system.     The  general  system  employs  nineteen 
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(19)  persons  in  Utility  Plumber  (including  supervisory  classes) 
and  Laborer  groups,  vmile  the  pumping  stations  employ  eighteen 
(18)  persons  in  Stationary  and  Operating  Engineer  Classes. 

In  addition,  some  twenty-five  (25)  motor  vehicles 
are  presently  assigned  to  high  pressure  system  activities. 

As  reflected  by  Fire  Department  records,  the  1973-74 
labor  cost  regarding  the  employments  noted  above  totals  $673,776. 
Of  that  amount,  $266,297.00  is  the  labor  cost  for  pumping  station 
personnel,  and  $407,479.00  for  the  Plumber-Laborer  personnel. 

Other  costs  (hydrants,  including  installation  and  re- 
pair, cistern  repairs,  etc.),  together  with  an  estimate  for 
maintenance  and  operation  of  the  25  motor  vehicles  mentioned 
above,  add  an  additional  $73,490.00  to  the  overall  current  ex- 
pense of  operating  the  high  pressure  system. 

Thus,  the  grand  total  figure  involved  is  $747,266.00. 
You  ask.  whether  the  IJater  Department  may  legally  expend  its  funds 
in  said  amount  for  the  operation  and  maintenance  of  the  high 
pressure  system.     In  effect,  the  plan  in  issue  contemplates  a 
takeover"  of  such  system  by  the  Water  Department. 

It  is  the  opinion  of  this  office  that  such  plan  con- 
templates illegal  action,  and  that  it  may  not  be  effectuated. 
Two  basic  legal  premises  support  that  conclusion. 

First,  the  entire  Auxiliary  Water  Service  System  (high 
pressure  system) ,  in  origin  and  function,  is  and  has  been  a  Fire 
Department  enterprise.     Tae  system  was  first  placed  in  service 
in  1913  (See  Municipal  Reports,  1913-1914,  page  492),  and  avail- 
able Municipal  Reports  thereafter  indicate  clearly  the  jurisdiction 
and  control  of  the  Fire  Department.     In  part,  the  historical 
motivation  behind  creation  of  the  system  seems  to  have  been  a 
"never  again"  attitude  against  reoccurrence  of  the  devastation 
which  resulted  from  water  shortages  on  April  18,  1906.     In  short, 
the  clear  and  intended  aims  for  the  high  pressure  system  involved 
only  fire-fighting,  and  all  powers,  duties  and  responsibilities 
concerned  with  the  system  were  given  to  the  Fire  Department. 

T'Then  the  high  pressure"  system  becam.e  operative  (1913)  , 
the  Fire  Department  V7as  ^'under  the  management  of  a  Board  of  Fire 
Commissioners"  pursuant  to  provisions  of  Article  IX,  Chapter  I, 
of  the  "Charter  of  1900"  of  the  City  and  County  of  San  Francisco. 
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By  Section  5  of  sa5-.d  Chapter  I,   the  Board  possessed  plenary 
authority  over  all  "officers,  members  and  employees  of  the 
Department"  and  was  also  given  "control  of  ail  the  property 
and  equipments  of  the  DeDartment."    Also,   the  Board  was  to 
"exercise  full  power  and  authority  over  all  appropriations  made 
for  the  use  of  the  Departm.ent . " 

By  the  terms  of  the  "Charter  of  1932"  (adopted  by  the 
electorate  in  March  1931  and  effective  in  January,   1922),   it  vjas 
declared  that  "The  fire  departmient  shall  be  under  the  management 
of  a  fire  comjnission  ....".     It  was  further  declared  that 

"The  fire  comjnissioners  shall  be  successors  in 
■  office  of  the  fire  commissioners  holding  office 
in  the  city  and  county  at  the  tim.e  this  charter 
shall  go  into  effect;  and  shall  have  all  the 
powers  and  duties  thgreof^   eiicept  as  in  this 
.   •     charter  othar:-7ise  provided.'  ..."     (see  former 
Charter  Section  36  -  now  renumbered  as  Section 
 ^3,5.4,04^ emphasis  added.  ) 

By  virtue  of  the  legal  application  of  the  foregoing, 

"all  current  power  and  responsibility  respecting  the  high  pressure 

system  -  with  its  employees  and  its  facilities,  properties  and 

'  equipm.ent  -  rests  in  the  Fire  Departm.ent,  under  the  management 
control  of  the  Fire  Commission. 

As  public  officers  (see  Charter  Section  1.103),  the 
members  of  the  Fire  Commission  are  not  free  to  either  delegate 
or  abdicate  Commission  newer  and  responsibility  to  the  Water 
Departm.ent.   (63  Am.Jur.(2)  791-793;  10  IlcOuillin,  Municipal 
Corporations  244  (1966  Revised,  Section  29.07))     Hence,  under  the 
demands  of  our  local  charter,  the  current  powers  and  responsi- 
bilities of  the  Fire  Commission  relating  to  personnel,  facilities 
and  equpment  of  the  Auxiliary  Water  Service  System  must  remain 
with  the  Fire  Commission,  and  cannot  by  agreem.ent  be  shifted 
to  the  Water  Departm.ent  -  that  is,  cannot  be  assumed  by  the  Public 
Utilities  Commission. 

1  Secondly,  Charter  Section  6.407  prevents  such  diversion 

of  Water  Department  revenues  as  would  be  represented  by  an  assump- 
tion by  the  Water  Department  of  -the  expense  for  operation  and 
maintenance,  in  any  degree  or  amount,  of  the  high  pressure  system 
of  the  Fire  Department. 
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This  office  has  been  supplied  with  a  proposed 
"Memorandum  of  Agreement"  between  the  Fire  Coipjnission  and  the 
Public  Utilities  Comraission  wherein  the  intended  transfers  of 
personnel,  powers  and  responsibilities  are  delineated.  This 
document  evidences  plainly  a  plan  violative  of  the  charter 
separations  required  to  be  maintained  between  a  governmental 
department  whose  operations  are  intended  to  be  supported  pri- 
marily by  ad  valorem  taxation  (Fire  Department) ,  and  a  proprietary 
department  whose  operations  are  intended  to  be  supported 
primarily  by  revenue  income  (Water  Department) , 

As  indicated  by  recent  o^jinions  of  this  office  to  you, 
Charter  Section  6.407  is  explicit  in  the  demand  that  Water 
Department  revenues  cannot  be  used  to  support  governmental 
activities  customarily  supported  by  local  taxation  -  except  in 
the  specific  instance  declared  by  Section  6.407(e)  -  i.e.,  in 
the  instance  where  a  utility  department  has  surplus  funds 
exceeding  25%  of  the  operational  expenses  of  that  department 
for  the  preceding  fiscal  year.   (See  City  Attorney  Opinions  No. 
73-51  (May  16,  1973;  No.  72-35  (May  8,  1972);  See  also  No. 
67-63-A  (Sept.  11,  1967).) 

In  the  instant  situation,  this  office  is  not  persuaded 
to  revise  our  previous  judgments  and  advice  upon  the  basis  of  a 
proposed  "assumption"  by  the  V/ater  Department  of  certain  pov7ers 
and  responsibilities  exercised  by  and  imposed  upon  the  Fire 
Department  since  1913. 

It  has  been  the  consistent  holding  in  this  state,  both 
in  the  courts  and  before  the  Railroad  Commission  (predecessor  to 
the  present  California  Public  Utilities  Commission),   that  it  i_s 
not  a  general  duty  of  a  water  service  company  to  be  responsible 
for  supplying  V7ater  for  fire  protection  purposes.     (Lewis  v. 
Peoples  Water  Co. ,  3  Opns  Calif.  RR  Commn.  416;  City' of  Alameda 
V.  Peoples  Water  Co.  ,  1916  D  Opns  Calif.  PJl  Comjun.  865;  Ul^iah  v. 
Ulciah  Water  etc  Co.,  142  Cal.  173;  Nichaus  Bros.  Co.  v.  Contra 
Costa  Water  Go.  15^  Cal.  305;  Schauf  v.   So.  Cal «  Edison  Co.  2^3 
Cal.  App.   (2)  450;  Heick  etc.  cTty  of  ModestoT  64  Cal  TI)~T29.) 

As  held  in  the  foregoing  decisions,  the  constitutional 
authority  by  which  San  Francisco  operates  a  water  departm^ent 
(California  Constitution,  former  Section  19  of  Article  XI,  and 
present  Section  9  of  Article  XI)  makes  no  requirement  that  the 
water  service  obligation  thereby  undertaken  should  include  a 
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fire  protection  coniponent.     IJhen  that  factor  is  considered  to- 
gether V7ith  the  mandate  contained  in  Charter  Section  6.407 
governing  the  use  of  utility  funds  only  for  the  purposes  and 
ends  of  the  concerned  utility  -  save  under  the  "surplus" 
exception  recited  in  6.407(e)  -  we  are  compelled  to  conclude 
that  V7ater  revenues  may  not  legally  be  e:q5ended  to  carry  on 
activities  historically  and  presently  a  governmental  obligation 
of  the  Fire  Department. 


Accordingly,  you  are  advised  that  the  action  contem^ 


plated  between  the  two  commissions  V70uld  be  illegal,  and  in 
violation  of  the  charter.     Should  you  desire  further  assistance 
in  these  matters,  we  remain  at  your  convenience. 


.cc:     Mr.  Robert  J.  Dolan 
Board  of  Supervisors 

Mr,  Arthur  H.  Frye 
Water  Department 

Keith  P.  Calden,  Chief 
Fire  Department 


Very  truly  yours. 


TKOMAS  H.  O'CONNOR 
City  Attorney 


William  F.  Bourne 
Utilities  General  Counsel 
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MEMORANDUM 

TO:  Commissioner  H.  V'elton  Flynn,  President 

Commissioner  Oliver  M.  Rousserau,  Vice  President 
Commissioner  Joseph  J,  Diviny 
Commissioner  Louis  A.  Petri 
Commissioner  Joseph  P.  Byrne 

FROM:  J.  D.  Crov;ley 

SUBJECT:     Muni  Supplemental  Appropriation  $  5,135,79^-i- 

V/ages,  conditions  and  benefits  of  employment  for  platform  employees 
of  the  Municipal  Railv/ay  are  determined  by  the  Civil  Service  Commission 
and  fixed  by  the  Board  of  Supervisors,  as  provided  in  Charter  Section  S,kOk, 

Annually  on  or  before  the  first  Monday  in  August,  the  Civil  Service 
Commission  certifies  to  the  Board  of  Supervisors  the  average  of  the  two 
highest  v;a£:e  schedules  for  comparable  transit  systems  in  the  United  States, 
This  year,  the  Civil  Service  Commission  v;ill  certify  the  avera^^e  of  the 
identical  rates  of  the  tv;o  New  York  City  Transit  Properties,  Manhattan  and 
Bronx  Surface  Transit  Authority  (MAB3T0A)  and  Transit  Authority  of  Nov;  York 
(T/A)  which  are  S5.5^  per  hour  effective  July  1,  1973  and  $5.S725  per  hour 
effective  January  1,  197^.     These  represent  1^,1%  and  10,1;4  increases  over 

J  ^  .     -   ,  r"   '  , .    .  .\     ,  .\     *  -  -    '  '\        ...  -   .         .  ^  ^  - 

Chicago  ($5.27). 

The  Board  of  Supervisors  thereupon  fixes  a  v/age  schedule  not  in  excess 
of  the  average  of  the  two  highest  wage  schedules.     The  Board  has  consistently 
adopted  the  average  v/age  rate  certified  as  the  prevailing  wage  for  San  Frnncisco, 

At  the  time  the  Board  fixes  the  wage  schedule,  they  may  also  fix  conditions 
ajid  benefits  of  employment  not  to  exceed  the  conditions  and  benefits  found  in 
the  Collective  Bargaining  Agreements  used  in  the  tv;o  systems  used  to  set  the 
wage  rate,     A  number  of  significant  chajiges  are  found  v/hen  the  New  York  Transit 
contracts  are  compared  with  present  Muni  v.-orking  conditions, 

A)  Night  differentia.!  at  present  is  a  premium  of  5C  per  hour  for 
runs  sched'jlod  for  pull-in  after  8  p,m.,  and  7<i  per  hour  for 
runs  scheduled  to  pull-in  after  2  j^. m.    Under  the  Nev;  York  con- 
tract, all  hours  between  6:00  p.m.  and  5:59  a.m,  the  next  day 
and  betv/een  6:00  p.m,  Friday  and  5:59  a.m.  the  follov/ing  Monday 
are  paid  at  night  dif f e-^ential  rates.    The  differential  is  of 
the  basic  hourly  salary  or  an  additional  33^-  effective  July  1,  1973 
and  35<2  effective  January  1,  197'^-,    Estimated  annual  cost  of  this 
change  is  3^+08,000. 

B)  Compensation  insurance  for  industrial  injury  starts  the  eighth 
day  following  the  in.jury  if  the  employee  is  not  hospitali^.ed 
under  the  present  ordinance.     Under  New  York  Transit  contract 
provisions,  a  man  injured  on  duty  receives  pay  fromi  the  first  day. 
This  more  liberal  provision  \;hich  is  simil-^r  to  that  in  effect  in 
Muni's  1971-7?  Ordnv^.r.cc  causes  increase  in  the  m.uriber  of  days 
lost  due  to  industrial  injury,    ?'unds  for  the  first  seven  days 
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away  from  work  due  to  industrial  injury  are  paid  by  the 
Municipal  Railway.     After  the  seventh  day  the  r^etirement 
Board  (with  Muni  funds)  pays  V/orkman's  Compensation  Benefits 
of  $105  per  week  and  l^uni  pays  the  difference  up  to  the 
Employee's  regular  salary. 

In  1971-72  under  "Nev/  York"  provisions,  Muni  lost  over  11,000  man- 
days  to  injury  compensated  by  V/orkman's  Compensation  Benefits.  During 
1972-75  the  number  of  days  lost  had  fallen  to  7,7^6.    This  decrease  of  31/^ 
in  the  number  of  days  lost  to  injuries  covered  by  V/orkman's  Compens'ition  is 
expected  to  be  reversed  if  and  v;hen  "New  York"  contract  provisions  ore  adopted. 

The  estimated  cost  of  this  provision  is  estimated  to  be  S755t^28  computed 
as  fdllov/s: 

Cost  of  rep]  acinrr  men  on  industrial  leave  S  2^3*^28 

Additional  compensation  insurance  cost  ^10,000 
Additional  Medical,  clerical  and  invest if^ative 

personnel  and  supplies       .  100,000 


Total  Cost  S  753,^28 


C)  Additional  retirement  costs  resulting-  from  increased  pay 
rates  will  amount  to  $291,^20. 

D)  Supplemental  vacation,  Health  Service,  and  Retirement 
Benefits  ptb  converted  into  dollar  value  equivalent  amounts 
and  paid  into  a  Trust  Fund  jointly  administered  by  the 
Transport  V/orkers  Union  and  the  City,    Due  to  more  liberal 
retirement  provision  in  the  New  York  contracts  vis  a  vis 
Boston/Chicago  and  v/ith  the  additional  72  operators  allov;ed 
in  our  1973-7^  budget,  it  is  estimated  that  this  requirement 
will  be  about  "3,600, 000,     This  represents  a  $2,06l,028  increase 
from  the  $1,538,972  appropriated  for  this  purpose  in  1973-7^ • 

The  exact  requirement  for  this  purpose  will  not  be  knov.m  until  the 
completion  of  dti  actuarial  evaluation  of  these  benefits. 

Overall,  this  v;age  package  v/ill  raise  the  Muni  budget  from  S5,7, 693,715 
to  $62,829,509   if  the  Board  of  Supervisors  adopt  the  Salary  S tardardizcttion 
provisions  v;hich  are  set  forth  in  this  memo.     An  additional  $300,000  will 
probably  be  required  at  a  later  date  to  adjust  the  salaries  of  related  Super- 
visory Personnel, 

The  action  of  the  Public  Utilities  Commission  in  the  determination  -and 
fixing  of  vz-Tes  and  working  conditions  for  platform  operators  is  ministerial 
in  nature  being  governed  by  the  provisions  of  Section  S.40^  of  the  Charter. 

You  are  requested  to  delegate  to  the  General  Mani-er  authority  to  adjust 
the  Supplemental  Appropri^.tion  request  to  conform  to  final  recom.mendations  by 
the  Civil  Service  Com.mission  so  thnt  funds  may  be  available  within  the  time 
limits  imposed  by  Charter. 

Your  approval  of  the  Sii"nnlemental  Arj-oroririation  'Rpouest  is  recommended. 
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M  E  T'l  0  R  A  I  T  D  U  M 


July  24,  1973 


John  D.  Crov/ley  ■ 

General  Manager  of  Public  Utilities 
Jolin  M.  V/oods 

General  Manager ,  Municipal  Transit  System 
Supplemental  Appropriation  05,135,79^ 


This  Supplemental  Appropriation  is  to  provide  funds 
for  payment  of  additional  compensation  and  conditions  and 
benefits  to  platform  employees  of  the  Municipal  Railv/ay 
pursuant  to  authority  contained  in  Charter  Section  8,^4, 


TO: 

FROM: 
SUBJECT: 


J.M.W. 


ft 


H.  VVELTON  FLYNN 
PRESIDENT 

OLIVER  'A.  ROUSSEAU 
VICE  PRfeSlOENT 

JOStPl-i  J.  DIVINY 
LOUiS  A.  PETRI 
JOSEPI-i  P.  BYRNE 


1 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF   SA.rj  FRATJCISCO 
JOSEPH    L.    ALIOTO.  Mayor 

237  CITY  HALL 
SAN    FRANCISCO.    CA'-IFGP.NiA  9-'.I02 
553-4386 


July  2h,  1975 


Subject:     Municipal  "Railv/ay  1973-197^ 
Supplemental  Appropriation 
For  wa^es  in  compliance 
with  Charter  Section  8.^04 


1 


1 


\  :  .  t-  .\ 


JOHN  D.  CROV/LEY 

GENERAL  r/A'jAGER 
PUBLIC  UT  iLi  ricS 

JOHN  C.  FAPREiLL 

SECRETARY  \HXj 
ASSISTANT 
GENERAL  f-.'AMAGcR 


Honorable  Joseph  L.  Alio to 
Honorable  Nathan  B.  Cooper 
Honorable  Board  of  Supervisors 

Gentlemen: 

Transmitted  herev/ith  is  request  for  Supplemental  Appropriation 
in  the  amount  of  15 » 155 » 79^  to  provide  a iditional  funds  required 

a)  Increased  operators'  v/a~e  rates  of  S5.5^  per  hour  effective 
July  1,  1975  and  S5«S725  per  hour  effective  January  1,  197^  from  the 
current  rate  of  $5*52  per  hour.    This  represents  an  increase  of 
^,155fj  and  10.155;'^  respectively  over  the  current  basic  hourly  rate. 
In  addition,  night  differential  rates  become  6>3  of  basic  hourly 
rate  or  55<2  per  hour  effective  July  1,  1975  and  555i  effective 
January  1,  197^  an  increase  from  the  5«5  or  70  differential  rate 
currently  being  paid.     Trainee  rates  are  adjusted  upwards  in  the  same 
Ppopoj'tion  as  operators'  v;2.-e  rates, 

b)  Increased  costs  of  industrial  compensation  are  required  due 
to  a  change  in  the  method  of  payment  for  industrial  injury, 

c)  Pension  and  retirement  allov/ance  calculated  at  12,8l9/3 
on  increased  v;ages  herein  requested, 

d)  Additional  cost  of  conditions  and  benefits  fixed  in 
accord  with  provisions  of  Charter  Section  %.kOk  (f)  and  paid  into 
a  seriarate  trust  fund. 


Very  truly  yours, 


General  Manager  of 
Public  Utilities 


« 


S.W  FR.-LNCISCO  irJlITCIPAI.  -RAILWAY 


."    SUPPLEM^^N^T.^L  APPROPRIATION 
FOR 

PLATR)RM  OPERATORS  V/AGSS 
"  AM) 

RELATED  FRINGE  BENEFITS 
FOR 

FISCAL  YS.IR  1973  -  7^ 

UNDER  PROVISIONS  OF  CHARTER  SECTION  8, 
$5,135,79^ 


3«735«130>001    V/a-es  -  Platform  Employees'  ?.?,?73,3^6 

Based  on  payroll  hours  to  be  v/orked  to  fill  operatinr:;  schedules  now  in 
effect,  Kuni  Railway's  1902  Platform  Operators  v/ill  v/ork  '{,'+^1,465  payroll 
hours  durin.'^  1973-7^.    The  rates  of  pay  for  1973-7^  to  be  recommended  by  the 
Civil  Service  Commission  are  based  on  rates  in  effect  in  the  tv;o  Nev;  York  City 
transit  systems.    Mujii  !?ailv/ay  platform  v/age  rates,  based  on  the  prevailing 
Nev;  York  City  pay  schedules  vill  be  33.5^  per  hour  effective  July  1,  1973t  and 
35»^725  per  ho^ir  effective  Jfxnuary  1,  197^.    These  rates  represent  ^.133/^  and 
10,135rj  increases  over  the  current  rate  of  S5.32  per  hour. 

Trainee  rates  vd.ll  become  '>3.^6'+  effective  July  1,  1973i  >3»672 
effective  January  1,  197^,  increases  of  the  same  percenta'-;es  from  the  1972-73 
rate  of  33.3265/ 

In  addition,  amounts  paid  for  night  differential  for  all  hours  v;orked 
betv/een  6:00  p.m.  and  5:59  a.m.  the  follov/ing  day  and  for  sll  hours  v;orked  betv/een 
6:00  p.m.  Friday  and  5:59  a.m.  the  following  Monday  is  expected  to  be  33^  P^r 
hour,  effective  July  1,  1973»  and  350  per  hour,  effective  January  1,  197^. 

Adoption  of  these  rates  by  the  Board  of  Supervisors  v;ill  require  the  addition- 
al funding  shown  below. 

a)  Basic  hourly  rate: 

July  1,  1973  to  Dec.  31 »  1973  =  2,176,318  pay  hours  ©  '■>5.5'r  =  S  12,056,802 
dan.  X,  J-':)/'^  to  oune  ±yr^  -  ^i, ^lu^ , x-.v  ^~  -  ^^,^^v_,^,  w 

b)  Night  differential: 

July  1,  1973, to  Dec.  31,  1973  =  588,000  "  "  <S  .53  »  19^,0^0 
Jan.  1,  197^  to  June  30,  197^  ---  612,000       "        "       ©      .35  «  21^,200 

c)  Trainee  rate  -  no  significant  extra  cost 

d)  To  replace  operators  on  Industrial  Compensation  -  _    ' ,    -   .  2^3,^28 

(see  detail  under  3.735.801.000)  '  ^  

Total  'v;a^-es  required  for  1973  -  7^  2^010^W 

Budgeted  funds  available: 

3.735.130.001  Platform  V/ages  22,933,595 
3.735.135.000  Sick  Leave  -  Platform  803,605 

Total  Available  23,737,200 

Additional  Platform  V/age  funding  required  5  2,273,3^1-6 


3.735.800.000    Fixed  Char-es  3^10,000 

801    Compensation  Insurance  Premiums  $^10,000 

Indicated  Industrial  Coirensation  Costs  31,025,000 
1973-7^  Budget  Allowance'  615,000 
Additionsa  Requirement  ^+10,000 
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^    ;bupp±emenrai  Appro^-^iation  'v 


'■ouvp±emema±  Appro^-^iation 
Platform  Operators  -/ar-es  & 
Related  Frin,:;e  Benefits 
Fiscal  1973-7^ 


Under  1972-73  Salary  Standardization  Ordinance  provisions  which  v/ere 
based  on  v/orkins  conditions  in  Boston  and  Chr-cago  transit  system':,  Industrial 
Accident  Comnensation  benefits  are  paid  after  the  seventh  calendar  day  following 
an  industrial  injury.     The  apparent  provisions  in  1975-7^  are  those  of  the 
New  York  transit  systems  v/herein  no  waiting  period  exists.     That  is  to  say,  the 
operator  injured  in  an  industrial  accident  continues  to  receive  his  full  pay  while 
he  recovers  from  the  industrial  injury. 

V/hile  a  similar  provision  c^overned  industrial  injuries  in  t}ie  fiscal  year 
1971-72,  11,082  man-days  v;ere  lost  to  industrial  injury.     During  1972-73  v/hile  a 
less  liberal  provision  v.'as  in  effect,  a  total  of  7 $7^6  industrial  injury  raan-days 
were  lost. 

The  1972-73  conpensation  costs  totaled  $717,000.     As.suraing  that  this  pattern- 
reverses  itself  as  I-Iuni  reverts  to  a  more  liberaJL  Industrial  Compensation  pro- 
vision ,  costs  will  increase  by  'O'"^  to  a  tot^l  of  31,025,000.     As  shovm,  $615,000 
is  budgeted  for  this  purpose  in  1973-7^.    The  indicated  increase  in  the  cost  of  this 
item  is  ky/j  over  the  :717,000  expended  in  1972-73  or  $1,025,000.     The  amount 
requested,  S^10,000  represents  the  additional  funding  requiremert  attributable  to 
the  amendrrent  of  the  Salary  Standardization  Ordinance  as  provided  by  Charter 
Section  8.^0^. 

Industrial  Accident  Man-Days  Lost  1971-72  11,082 
Industrial  Accident  Man-Days  Lost  1972-73  7,7^6 

Variance  -  a  decrease  of  3,336 


Adoption  of  an  Industrial  Accident  provision  in  1973-7^  similar  to  the 
1971-72  provision  should,  b^sed  on  past  experience,  result  in  an  increase  in  man- 
days  lost  consistent  with  the  above. 

Muni  has  a  fixed  maximum  number  of  operators  (1902)  v/iiich  is  equal  to  the 
number  required  to  fill  all  presently  scheduled  runs.     A.11  increase  in  the  number  of 
man-days  lost  of  the  magnitude  indicated  will  require  either  not  filling  the  missing 
runs  or  putting  runs  out  manned  by  operators  v;orking  on  their  regular  day  off  at 
overtime  rates. 

In  order  to  maintain  current  levels  of  service  it  v.dll  be  nGcesssjry  to  utilize 
operators  working  their  regulsjr  days  off.     To  do  this,  the  equivalent  of  hk  full- 
time  operators  at  time-and-one-half  or  66  ope^a-cors  at  straight  time  will  be 
required.     At  the  indicated  pay  rates  for  1973-7^,  52^3,^28  in  additional  wages 
will  be  necessary  to  maintain  current  service  levels. 

The  average  work  schedule  at  Muni  calls  for  2,133  T^'J  ^-ours  per  year. 
Multiplying  this  by  the  1973-7^  rates  of  35.5^  and  $5.8725  v/ould,  assuming  an 
equal  dispersion  of  lost  man-days  throughout  the  year,  yield  the  follov/ing; 

3,336  additional  man-days  4-  251  v/ork  days  per  yeai'  =  13*29  nien 
13.29  nen  at  time-;-ind-one-haJLf  equal  20  straight-time  men 
20  men  v/orking  2,133  hours,  half  at  $5.5^  and  half  at  $5.8725  v;ould 
cost  a  total  of  S2^3,^28. 

3,735.863,000    Mandatory  Fringe  Benefits  32,352,^^ 

860    ^ctirem^nt  Allowance  S  291,^20 

Additional  V.'a  Requirem.ent 
1973-7^  Retirement  ^ate 

Additional  Required 


•2,273,3^^6 
12,819:^ 

291,^20 
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Platform  OperatorG   .'^'^es  5:  '  ' 

Related  7rin~e  Benefits 
Fiscal  1973-7^ 


863    T.W.U.  Trust  Fund  Contributions  ^2,06l,028 

Estimated  Minimum  Requirement  (pending  . 

actuarial  determination)  S3i600,000 

Budget  Provides  _  1,338,972 

Additional  Required  2,06l,028 


3*733.900.000    Service  of  Other  Departments  ?100^000 

900,735    MuniciTDal  Railv/9y  Compensation  Division  •')100^000 


If  the  Industrial  Injury  provisions  of  the  Mew  York  transit  systems  are 
incorporated  into  the  1973-7^  Salary  Standardization  Ordinance  as  provided  by 
Section  8,4o4  of  the  Charter,  an  almost         increase  in  the  number  of  industrial 
injuries  v/ill  result  based  on  prior  exnerience  v;ith  these  same  provisions.  In 
order  to  minimize  the  cost  to  the  City  and  County  of  San  Fr^-ncisco  and  the 
Municipal  Railv/ay  and  also  to  comply  vd.th  provisions  of  the  Salary  St andsjrdization 
Ordinance  it  is  mandatory  that  additional  m.edical  professionals  ^nd  ancillary 
personnel  be  available.    These  costs  will  cover  the  medical  examinations,  reports, 
investigations  and  statistical  data  t*atherin,p;  which  the  Municipal  Railv/ay  is  ob- 
ligated to  provide  under  terms  of  the  Salary  Standardization  Ordinance  as  amended. 
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MONTHLY  REPORT  FOR  JUNE  1973 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

FROM:      General  Manager  and  Chief  Engineer 

Water  Supply: 


1.  Rainfall:     The  seasonal  rainfall  on  Peninsula  water.-^!:-  r. 
averaged  from  to  163^  of  normal  for  the  fiscal  ^.  ; 
1972-73;  Alameda  watersheds  averaged  from  125%  to  15'-::' 
of  normal  for  the  same  period, 

2.  Hetch  Hetchy  water  import:     An  average  of  232.3  million 
gallons  per  day  (MGD)  for  the  month  of  June. 

3.  Sunol  Valley  Filtration  Plant  treated  5^.5  MGD;  San 
Andreas  Filtration  Plant  treated  57.6  MGD. 

H,     Consumption  (MGD  average): 

June  1973    -    333.7)    7  g 

June  1972    -    309.4)  ^^"^  ^^^^ 

12  months  preceding  (Fiscal  Year  1972-73) 

July  1,  1973    -    250. 1»)     ,  Q  .  , 

July  1,  1972    -     255.0  )     ^'^  ""^"^^  ^^^^ 

5.     Storage  (million  gallons)  as  of  July  17,  1973: 

Alameda  Div. 

1973    -  31,008)  ^ 

1972    -  25*158)     ^^'^  ^^"^  more 

Peninsula  Div. 

1972  I  19'3li)  ^^^^  -^^^^ 

Total 

^972    I    IS ^469)    -^^'^         ^^^^  ^^^^ 

*  Tentative  figure  (all  data  not  yet  available) 


i  111 


Operations  and  Maintenance 
BARTD 


Van  Ness  Station 

All  utility  work  for  this  station  has  been  completed. 

Church  Street  Station 

An  8-lnch  temporary  main  on  the  North  side  of  the 
station  is  now  in  service.     The  installation  of  the  16- 
inch  main  crossing  Market  at  Sanchez  Street  has  been 
completed. 

Vandalism 

With  the  ending  of  the  school  year  and  beginning  of  th^ 
vacation  season  the  Department  is  experiencing  an  increase  in 
the  acts  of  vandalism.     Screens  and  openings  were  damaged 
several  times  at  our  reservoirs. 

Microstralner  Facility 

During  the  month  authorization  for  a  bid  was  given  foi' 
the  construction  of  an  experimental  water  treatment  micro- 
strainer  facility  to  be  located  at  the  Alameda  East  Portal 
of  the  Coast  Range  Tunnel  near  Sunol,  California.     The  primary 
function  of  this  installation  will  be  the  measurement  of 
suspended  debris,  sand  and  silt  in  the  aqueduct.  Estimated 
cost  of  the  project  is  $19,000. 

Grand  Jury 

On  June  l8,  Mr.  Frye  conducted  an  orientation  tour  of 
Department  facilities  in  the  City  Distribution,  Peninsula, 
and  Alameda  Divisions  for  the  Grand  Jury.    Members  of  the 
Grand  Jury  in  attendance  were  Mrs.  Jean  P.  Sullivan,  Chairman 
of  the  Public  Utilities  Committee;  Mr.  Irving  S.  Levin,  and 
Mr.  Albert  Pollock,  Committee  members;  Mrs.  Artie  L.  Deo, 
member;  and  Mrs.  Waunda  M.  Thomas,  member  and  Secretary. 

Fire  Department 

On  June  19,  Mr.  Frye,  along  with  Messrs.  Christensen, 
Boyd,  and  Bardoff ,  attended  a  meeting  with  Chief  Calden,  San 
Francisco  Fire  Department,  and  members  of  his  staff  to  discuss 
the  takeover  of  the  maintenance  of  the  Auxiliary  Water  Supply 
System  and  the  low  pressure  hydrants  of  the  Fire  Department. 

Finance  Committee,  Board  of  Supervisors 


On  June  20,  Mr.  Frye  and  members  of  the  staff  attended 
the  Finance  Committee  meeting  to  Justify  the  supplemental 
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budget  request  to  restore  Capital  Items  -  additions  and 
betterments,  reconstruction  and  replacements  -  and  replace- 
ment equipment  v/hich  was  deleted  from  the  1973-197^  Budget 
submission.     The  Committee  approved  the  capital  items  as 
recommended  by  the  Mayor  but  deferred  action  on  the  replace- 
ment equipment. 

On  June  27,  Mr.  Frye  attended  the  Finance  Committee  meeting 
to  Justify  the  supplemental  request  for  replacement  equipment. 
The  Committee  reduced  the  $277,000  amount  as  recommended  by 
the  Mayor  to  $200,000.     Additionally,  the  Committee  authorized 
passenger  vehicles  of  a  lower  class  than  requested.  These 
less  rugged  vehicles  will  undoubtedly  have  a  shorter  life  and 
will  require  more  maintenance  than  the  vehicles  requested. 

Regional  Services  Committee 

On  July  12,  Mr.  Frye  attended  a  Regional  Services  Cou. 
tee  meeting  at  Pllarcitos.     In  attendance  were  various 
officials  of  the  City  and  County  of  San  Francisco  and  offie:.-  . 
als  of  San  Mateo  County,  including  Supervisors,  Mayors,  and 
Councllmen. 


Water  Sales 


June 
1973 

$  2,970,033 


Fiscal  Year 
1972-1973  to 
June  30  

$  25,236,110 

heases  and  Permits 


Total  Collections 

June 
1972 

$  2,745,335 

Net  Paying  Sales 

Fiscal  Year 
1971-1972  to 
June  jO  

$  25,829,3^9 


Increase 
$  224,698 


Decrease 


$  593,239 


Rents  for  the  month  of  May  included: 

Santa  Clara  Sand  and  Gravel        $  5,633 
Crystal  Springs  Golf  Coiirse'      ^  5,991 
Continuing;  Programs 
Safety 

Vehicular  Inspections 


Routine  10,000-mile  inspections  were  conducted 
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on  16  vehicles. 


...  V  e 


During  the  month  of  June  there  was  1  accident  in 

v;hich  the  Department  driver  was  not  at  fault.  Cur 
frequency  rat^  foi-  cll  accidents  v;as  3.10  p^r  L:ij.^Ior; 
miles  while  driving  196,153  miles. 

Industrial  Accidents 


There  were  5  lost  time  injuries  in  May  for  a  total 
of  22  for  the  calendar  year. 

Commendation 

The  Central  Safety  Committee,  Office  of  the  Chir : 
Administrative  Officer,  in  its  rrinutps  of  June  i2.  If  ' 
comp].^mented  the  Department  on  ics  excellent  record  ci 
shoring  up  excavations. 


Service-  Renewals 


o  une 

o 


1970 


Replacemenb  of  old, 
corroded,  or  undersized 
piping 

Meter  Renairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed 

Contract  Program 

1,  1-1/2,  and  2-inch 


748 

June 
1973 

389 
13 
9 


Fiscal  Year 
1972-1973 


5,322 

Fiscal  Year 
1972-1973 

4,167 
198 
137 


Flushing 

Area  flushing  was  not  scheduled  for  the  month. 


June 
1973 


Mains   (all  sizes) 
Linear  Feet 

Number  of  individual 
flushings  to  correct 
obj ecTci enable  conditions 

-4- 


Flscal  Year 
1972-1973 


708,316 


17 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

August  14,  1973 


COMMISSIONERS 
H.  Welton  Flynn,  President 
Oliver  M,  Rousseau,  Vice  President 
Joseph  J.  Diviny 
Louis  A.  Petri 
Joseph  P.  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Farrell 


SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


73-148  / 


Call  to  Order:  2:30  p.m. 

Present:  Commissioners  H.  Welton  Flynn,  Joseph  J.  Diviny, 

Louis  A.  Petri 

Absent:  Commissioners  Oliver  M.  Rousseau,  Joseph  P. 

Byrne 

The  minutes  of  the  regular  meeting  of  the  Commission  held  July  24, 
1973  were  approved. 


RESOLUTION  On  motion  of  Diviny,  seconded  by  Petri,  the 

NO.  following  resolution  was  adopted: 

73-0289    H  Approval  of  Department  of  Public  Works*  proposal 

for  street  lighting  at  California  and  Spruce 
Streets 

Vote:     Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0290    H  Award  of  HH  Contract  No.  485C — Moccasin-Newark 

Transmission  Line,  Paint  Steel  Towers  - 
C.  C.  Knight    Painting,  El  Cerrito  -  Amount, 
$31,755.00 

Vote:     Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0291    H  Approval  of  Department  of  Public  Works'  proposal 

for  street  lighting  in  the  Mission  Area 

Vote:     Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0292    W  Award  of  WD  Contract  No.   152  8 — Valve  Motoriza- 

tion-Lake Merced  Pump  Station  and  Crystal 
Springs  Outlet  Towers,  Monterey  Mechanical 
Company,  Oakland  -  Amount,  $50,500.00 

Vote:     Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0293    W  Declaration  of  Emergency  -  Replacement  of  4" 

main  in  Sacramento  Street  between  Powell  and 
Stockton 

Vote:     Ayes-Flynn,  Diviny,  Petri 
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On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Professional  services  agreement  with  Pitometer 
Associates  -  Total  payment  not  to  exceed  $25, 0( 

Vote:     Ayes-Flynn,  Diviny,  Petri 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.   156  8— Excavation 
and  Repaving  for  Water  Service  Trenches  - 
Lowrie  Paving  Company,  Inc.,  contractor  - 
$100,798.00,  as  modified 

Vote:     Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.   1590 — Laying  of 
4"  and  6"  Ductile  Iron  Mains  in  Franconia 
street  -  $12,86  7.60,   as  modified 

Vote:     Ayes-Flynn,  Diviny,  Petri 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  contract  with  Kirker,  Chapman  and 
and  Associates  -  Amount,  $17,900.00 

Vote:     Ayes-Flynn,  Diviny,  Petri 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Approving  collection  of  claims  for  damages, 
July  1973 

Vote:     Ayes-Flynn,  Diviny,  Petri 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.   1612 — Laying  of  6-Inch 
Ductile  Iron  Main  in  Webster  Street  betv/een 
Post  and  Bush  Streets  -  Dalton  Construction, 
Foster  City  -  Amount,  $14,862.50 

Vote:     Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 
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Settlement  of  claim  of  Harry  J.  Levin  and  James 
D.  Lucey,  Esq.  -  $750.00 

Vote:     Ayes-Flynn,  Diviny,  Petri 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Settlement  of  claim  of  Sherry  Furniture  Company 
$750.00 

Vote:    Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Approving  write-off  of  accounts  receivable 
San  Francisco  Water  Department  -  Month  of  June 
1973 

Vote:     Ayes-Flynn,  Diviny,  Petri 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.   156  7 — Excavation 
and  Repaving  for  Water  Service  Trenches  - 
$98,385.90,  as  modified 

Vote:     Ayes-Flynn,  Diviny,  Petri 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Modification  of  WD  Contract  No.   1571 — Rehabilita- 
tion of  Bay  Bridge  Pump  Station  -  R.  W.  Johnston 
&  Son,  contractor  -  Debit,  $1,200.00 

Vote:     Ayes-Flynn,  Diviny,  Petri 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $44,20  8  Wages, 
Adjustment  Fiscal  Year  1973-74 

Vote:     Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $200,011,  Wage 
Adjustment  Fiscal  Year  1973-74 

Vote:     Ayes-Flynn,  Diviny,  Petri 
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On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Extension  of  #11  Hoffman  Motor  Coach  Line  to 
Forest  Hill  Station 

Vote:    Ayes-Flynn,  Diviny,  Petri 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Standardized  courtesy  cable  car  tickets 

Vote;    Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Transit  Improvement  Program  -  Professional 
Services  Agreement  with  Walter  Landor  Associates 

Vote:    Ayes-Flynn,  Diviny,  Petri 

On  m-otion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $16  4,98  3  Permanent 
Salaries,  Compensation  Adjustment  Fiscal  Year 
1973-74 

Vote:     Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $10,716  Wages, 
Adjustment  Fiscal  Year  1973-74 

Vote:     Ayes-Flynn,  Diviny,  Petri 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Approving  compromise  settlements  and  collections 
of  damage  claims  -  Month  of  July  197  3 

Vote:     Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Diviny,  seconc'ed  by  Petri,  the 
following  resolution  wasadop-ued: 

Approving  payment  of  claims  -  Municipal  Railway 
Month  of  July  1973 

Vote:     Ayes-Flynn,  Diviny,  Petri 
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On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

7  3-0  314     GO  Property  valuation  -  Professional  services 

agreements  with  Webb  and  Webb,  CPA's,  and 
Touche,  Ross  and  Company,  CPA's 

Vote:     Ayes-Flynn,  Diviny,  Petri 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0315    GO  Confirmation  of  Allotments,  and  Transfers 

$10,000  or  less  -  Fourth  Quarter  1972-73, 
All  Departments 

Vote:     Ayes-Flynn,  Diviny,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-02  89-MR  Approving  payment  of  claims  against  the 

Municipal  Railway  -  Total  amount,  $109,745.61 

Vote:     Ayes-Flynn,  Diviny,  Petri 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Comraissiion. 

****** 


Resolution  No.  73-029  3 — Declaration  of  Emergency  in  connection  with 
replacement  of  the  existing  4-inch  water  main  in  Sacramento  Street 
between  Powell  and  Stockton  Streets. 

Water  Department  General  Manager  and  Chief  Engineer  Arthur  H.  Frye , 
Jr. ,  explained  that  during  the  performance  of  the  Department  of 
Public  Works  sewer  replacement  on  Sacramento  Street,  three  breaks 
occurred  on  the  4-inch  water  main.     Field  examinrition  of  the  100-year 
old  pipe  has  shown  that  it  is  corroded  and  :p.ust  '.e  replaced.     In  view 
of  the  inadequacy  of  the  main  and  the  fact  the  s;  ::ect  is  to  be 
repaved  upon  completion  of  the  r^^v/c-r  job,  it  is  to  City's  best 
interests  to  pursue  the  replacvinr^nt  in  an  inteniii ::cc^i!t  ^.aaner  to 
coincide  with  the  sewer  and  street  reconstruction  progress. 


****** 


Resolution  No.  73-0  307  —Approvirq  txtennion  of  inotor  coach  line 
No.  11  Hoffman  to  Forerst  3  ill  Str-tion,  on  a  90-day  trial  basis. 

John  M.  Woods,  Municip.-.j   :Vi:;iv;c'y  'General  Manager,  explained  the 
extension  route  proposeu  to  me3L:  the  numerotia  rcquo^ts  received  to 
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provide  transit  service  to  the  new  McAteer  High  School  at  Portola 
cind  O'Shaughnessy  Boulevard  for  students  originating  at  the  Noe 
Valley  junior  high  school  area,  and  also  transfer  provision  for 
students  from  the  Everett  and  Franklin  junior  high  school  areas. 
He  said  the  extension  is  also  part  of  the  DeLeuw  Gather  study  on 
transportation  in  the  Mission  Corridor  for  that  area,  and  is  not 
contrary  to  their  recommendation. 

Because  the  Railway  is  anxious  to  provide  means  to  get  the  students 
to  and  from  the  new  high  school,  which  will  open  on  September  5,  1973, 
approval  is  being  asked  for  a  90-day  trial  period  at  this  time. 
It  may  be  extended  when  the  entire  DeLeuw  Gather  study  report  is 
before  the  Commission. 


****** 


Resolution  No.  73-0308 — Authorizing  standardized  courtesy  cable  car 
tickets  for  the  Municipal  Railway,  to  be  made  available  for  sale 
in  accordance  with  currently  effective  fare  schedules. 

Mr.  Woods  said  the  Railway  is  receiving  an  increasing  volume  of 
requests  from  hotels,  travel  services  and  organizations  for  special 
cable  car  tickets.     The  current  procedure  is  for  each  customer  to 
print  his  own  tickets,  and  the  customers  are  then  billed  on  the 
basis  of  the  number  of  tickets  collected  by  the  cable  car  conductors. 

The  expense  of  printing  the  standardized  ticket  would  be  more  than 
offset  by  savings  in  reduced  time  and  handling.     Lot  sales  of  the 
standardized  tickets  at  the  regular  fare  of  25  cents  would  obviate 
the  need  for  later  sorting,  handling,  and  billing,  and  confusion  for 
cable  car  personnel.     Last  year  there  were  ten  different  agencies, 
for  which  roughly  $4500  was  collected. 


****** 


Resolution  No.  73-0  309 — Transit  Improvement  Program  professional 
services  agreement  with  Walter  Landor  Associates  for  development  of 
a  comprehensive  identification  and  graphic  design  program  for  the 
Municipal  Railway's  entire  transportation  system.     Total  cost,  not 
to  exceed  $100,000. 

Bill  Dorais  of  the  Transit  Improvement  Program  staff,  explained  the 
purpose  of  the  program — to  create  a  visual  style  that  will  pervade 
the  system  and  increase  public  understanding,  acceptance  and  use  of 
all  the  Muni  services. 

The  Phase  I  of  the  Program  will  consist  of  investigating  and 
evaluating  the  full  scope  of  the  work,  defining  objectives  and 
criteria.     Phase  II  will  be  design  development  of  the  visual  style 
that  will  pervade  the  total  system.     In  Phase  III  the  consultant 
will  prepare  and  complete  all  contract  documents  for  project  imple- 
mentation.    During  Phase  III,  the  consultant  shall  be  available  for 
supervision  of  work. 


The  objectives  will  be  to: 


1,  Achieve  a  system  of  graphic  identification,  including 
colors  and  Muni  logo  that  will  be  an  active  component 
in  marketing  the  Muni  system  services. 

2.  To  create  a  completely  unique  visual  style  for  the  system. 

3,  To  provide  a  visual  appearance  of  efficiency  and  purpose 
as  a  unified  transit  system. 

4.  To  study,  define,  develop  and  implement  standards  of 
design  for  all  the  system's  physical  facilities:  equipment, 
signs  for  both  the  new  Muni  Metro  System  and  transit  stops, 
maps,  schedules,  uniforms,  and  public  communications,  etc. 

The  firm  of  Walter  Landor  Associates  was  selected  as  the  best 
qualified  by  the  TIP  selection  committee.     After  the  initial  inter- 
viewing process  in  v/hich  they  talked  to  fourteen  firms  in  the  field, 
proposals  to  provide  the  services  were  received  from  four  firms, 
and  were  given  careful  systematic  evaluation. 

Commissioner  Flynn  asked  questions  of  the  representatives  of  the 
Walter  Landor  firm  relative  to  the  minority  composition  of  the  firm. 

Mr.  Len  Gardner  stated  there  were  no  black  people  on  their  staff,  for 

the  reason  that  there  are  few  in  the  designing  field  at  this  time. 

He  said  they  have  a  large  percentage  of  Orientals  on  their  total 

staff  of  70.     At  least  one-third  of  that  staff  is  comprised  of 

Mexican  descent,  or  Oriental — both  Japanese  and  Chinese. 

Out  of  the  seven  associates  of  the  firm,  two  are  Chinese,  and  the 

man  in  charge  of  their  Production  Art  Department  is  Japanese. 

In  addition,  the  associate  project  director  listed  in  their  contract 

for  the  proposed  work  is  Japanese  descent. 

Discussion  then  followed  as  to  the  type  of  graphic  designs  and  new 
color  designs  for  the  Railway  vehicle  fleet,  which  will  include  the 
80  new  subway -surface  cars  and  the  210  trolley  coaches  to  be  replaced. 

Commissioner  Petri  commented  on  the  new  prototype  trolley  coach  he 
has  recently  seen  operating  in  the  City.     He  also  said  he  was 
familiar  with  the  work  of  the  Walter  Landor  Associates  organization — 
one  of  the  major  design  firms  in  the  country. 


****** 


Resolution  No.   73-0  310 — Approving  Supplemental  Appropriation  request 
for  funds  in  amount  of  $164,983,  for  partial  adjustment  of  salary 
schedules,  effective  July  1,  1973,  for  Civil  Service  Classifica- 
tions of  employees  tied  into  the  wages  paid  Municipal  Railway  Plat- 
form Operators,  in  accordance  with  Annual  Salary  Ordinance  Fiscal 
Year  1973-74,  pursuant  to  Charter  Section  8.400. 

Dr.  John  M.  Christensen,  Jr.,  Assistant  General  Manager-Finance, 
explained  that  because  the  1972-73  rates  were  late  being  approved 
by  the  Civil  Service  Commission,  the  funds  included  in  the  19  73-74 
budget  for  these  classes  were  based  on  the  1971-72  rates.  This 
supplemental  covers  the  deficiency  so  that  we  can  pay  currently 
the  1972-73  rates  to  those  who  qualify. 


73-155 


A 


John  T.  Squire,  President  of  Transport  Workers  Union  Local  250A, 
protested  to  the  Commission  about  the  length  of  time  it  has  taken 
to  pay  the  men  for  the  additional  compensation  due  for  the  1972-73 
fiscal  year.     He  asked  that  the  additional  salary  increase  forth- 
coming for  the  fiscal  year  1973-74  also  be  included  in  the  supplemen 
tal  request  at  this  time  to  avoid  such  delay. 

Commissioner  Flynn  pointed  out  that  the  Civil  Service  Commission 
did  not  certify  the  1972-73  rates  for  the  promotional  classes  until 
June  of  1973.     In  carrying  on  the  business  of  City  government  there 
are  certain  procedures  required  to  be  followed — the  Commission  in 
approving  the  supplemental  request  appropriating  the  money  for  this 
purpose  had  fulfilled  its  duty  in  a  timely  manner  in  the  process. 
Othe  City  departments  have  duties  to  perform  before  the  individual 
warrants  can  be  drawn  up  and  finally  released.     He  suggested  that 
Mr.  Squire  work  with  the  staff  in  matters  of  this  nature. 

Insofar  as  including  the  anticipated  1973-74  wage  increase  in  the 
supplemental  appropriation  at  this  time.  Commissioner  Flynn  said 
this  cannot  be  done  until  the  Civil  Service  Commission  sets  the 
figure  and  the  Board  of  Supervisors  approves  it. 


****** 


Communications ; 
None 


****** 


Roll  Call: 

All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 


George  L.  Carey 

Acting  Secretary  and  Assistant 
General  Manager 


73-156 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No#_!t£  \JK*<Jf'>Jf 


WHEREAS,  The  Department  of  Public  Works,  in 
accordance  with  the  Administrative  Code,  has  submitted  to  this 
Commission  plans  for  installing  four  mercury  vapor  street 
lights  at  the  intersection  of  California  and  Spruce  Streets  ^ 
as  depicted  in  their  Drawing  LL-38,023;  and  ^     ,     ...^  ,.  , 

'        '  WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plan  recommends  approval;  now,  therefore,  be  it 

jioi.,   RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works*  proposal  for  relighting  the 
intersection  of  California  and  Spruce  Streets  with  the 
provision  that  construction  methods,  component  selection  and 
other  details  meet  with  the  approval  of  the  Bureau  of  Light, 
Heat  and  Power, 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

nliGUST  1  4  1973 


at  its  meeting  of. 


a 


r  — 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.UH  '^'^^^'^ 


RESOLVED,  That  this  Commission  hereby  awards  to  C.  C.  Knight 
Painting,  541  Bonnie  Drive,  El  Cerrito,  California,  94530,  as  the  ^• 
lowest  regular  and  responsible  bidder,  Hetch  Hetchy  Contract  No,  485C, 
Moccasin^Newark  Transmission  Line,  Paint  Steel  Towers,  in  the  amount 
of  $31,755  for  Alternate  C,  and  that  all  other  bids  for  this  work  are 
hereby  rejected;  and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22  (a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  and  is  classified  as  a  maintenance  project 
under  Class  1  as  set  forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  April  26,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Coynmission 

at    ».e«„g  of  AUGUST  14  1973 


1  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

73~<J2£ 

RESOLUTION  No  


WHEREAS,  The  Departraent  of  Public  Works,  in  accordance 
V7ith  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  56  mercury  vapor  street  lights  in  the 
Mission  Area,  as  depicted  in  their  Drawings  A~37 ,99  7 ,A-37 ,9  98 
and  A- 37, 999;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans,  recommends  approval;  now,  therefore  be 

RESOLVED,  That  this  Commission  hereby  approves  the  Depart- 
ment of  Public  Works'  proposal  for  relighting  the  Mission  Area 
v/ith  the  provision  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval  of  the 
Bureau  of  Light,  rieat  and  Pov/er. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  14 

at  its  meeting  oj  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  Cj^E^fAN  FRANCISCO 

RESOLUTION  No  


;  ^    -r.  ^     1- kt<:-  S':.  'e^^:'  c   ring  r  ae  p-- 1;  ■    rnvince  r;:  '"'vipari;- 


RESOLVED,  That  this  Commission 
awards  to  the  lowest  regular  and  v.,^.^ 
responsible  bidder,  the  following'  ^ ' 
contract: 


San  Francisco  Water  Department 
Contract  No.  1^28  -  Valve  Motor- 
ization -  Lake  Merced  Pump  Station 
and  Crystal  Springs  Outlet  Towers  - 
to  Monterey  Mechanical  Company  in 
the  amount  of  $50,500.00,  and  all 
other  bids  for  the  above  described 
work  are  hereby  rejected.  - 


'-'.1,'V-  "1" 


■.    I   '  .1." 


■  s  L 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGU5  !  J  ^  Ui''3 

its  meeting  of.  


0 


Becreidry  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  nq.  73-0293 


WHEREAS,     An  Emergency  condition  has  existed  in  San 
Francisco  since  Thursday,  August  2,   1973,  due  to  three  breaks 
on  an  existing  4-inch  main  in  Sacramento  Street  between 
Powell  and  Stockton  Streets  during  the  performance  of  Depart- 
ment of  Public  Works  Sewer  Replacement  and  Pavement  Recon- 
struction contract  specification  No„   23,447;  and, 

WHEREAS,     These  main  breaks  have  shown  that  the  existing 
4- inch  main  is  corroded  and  must  be  replaced;  and, 

WHEREAS,     Emergency  replacement  of  the  existing  4-inch 
main  must  be  accomplished  prior  to  completion  of  Department  of 
Public  Works  current  contract  for  street  reconstruction;  and, 

WHEREAS,     Such  replacement  must  be  made  expeditiously  to 
eliminate  delay  to  the  Department  of  Public  Works  Contractor 
and  possible  liability  to  the  Water  Department  and  to  eliminate 
hazards  to  the  general  public;  and, 

WHEREAS,     It  is  estimated  that  the  cost  for  such  replacement 
work  will  be  $24,000.00  for  which  funds  are  available  in  Appro- 
priation 3.746.7  04.000;   therefore,  be  it     ,  ,  .    -c.,  v.L.-..-.r. 

RESOLVED^     That,   time  being  of  the  essence,   this  Commission, 
in  accordance  with  the  provisions  of  Section  6.30  of  the  Ad- 
ministrative Code^  hereby  declares  the  existence  of  an  emergency, 
and  directs  the  General  Manager  of  Public  Utilities  to  effect 
such  relocation  work  in  the  most  expeditious  manner. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of   ^  /  ^  /i  /7 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCiSCO 

RESOLUTION  No/  O^^^'-^i' ^ 


RESOLVED,  That  this  Commission  hereby 
authorizes  the  General  Manager  of  Public 
Utilities  to  execute  an  Agreement  with  The 
Pitometer  Associates,  an  engineering  firm 
that  specializes  in  water  waste  surveys 
with  wide  experience  in  many  cities  of  the 
United  States,  under  which  Agreement  said 
engineering  firm  will  conduct  a  water  waste 
survey  in  designated  districts  of  San  Francisco, 
locate  xinderground  leaks  and  other  lost  water 
in  areas  where  excessive  waste  is  indicated, 
and  will  determine  "C"  values  for  certain  selected 
water  mains. 

Payment  will  be  based  on  $110.00  per 
mile  for  all  water  mains  included  in  the  water 
waste  survey,  and  work  performed  solely  for  the 
determination  of  "C"  values  in  selected  mains 
shall  be  compensated  at  $20.00  per  engineer 
man  hour  with  total  payment  for  all  services 
not  to  exceed  $25,000.00. 

All  in  accordance  with  an  appropriate 
form  of  Agreement  to  be  entered  into  between 
The  Pitometer  Associates  and  the  Public 
Utilities  Commission  through  its  General 
Manager  of  Public  Utilities. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  ^  '  ^  ^'     '    •       ^  '  - 


0 


0.  ^tct'i'^JA^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No*_l±  ^-''/%-^%.7i  1 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $8,717.00; 
approves  Final  Payment  in  amount  of 
$11,686.55,  in  favor  of  Lowrie  Paving 
Company,  Inc.,  under  Water  Department 
Contract  No.  1568,  Excavation  and 
Repaving  For  Water  Service  Trenches. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  Its  meeting  of.  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  n4.\^  \.fTfWyi> 


RESOLVED,  That  this  Coiranission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $792.00; 
approves  Final  Payment  in  amount  of 
$700.40,  in  favor  of  W.  L.  Fairey 
under  Water  Department  Contract  No.  1590, 
Laying  of  4"  and  6"  Ductile  Iron  Mains 
In  Franconia  Street,  Esmeralda  to 
Powhattan  Avenue. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

.    t  AUGUST  1  4 

at  Its  meeting  of.  rw^^^   _^  

i  I 


Secretary  and  Assistant  General  tAaruxg 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No^^3ll5^^i^ 


RESOLVED,  That  this  Commission 
hereby  accepts  the  work  as  being 
satisfactorily  completed  and  approves 
final  payment  in  the  amount  of  $1,952.75 
to  Kirker,  Chapman  and  Associates 
covering  plans,  specifications  and 
consultation  during  construction  of  the  n 
Hunters  Point  Reservoir. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  li  197? 

at  its  meeting  of.   •  - 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

*~    —    —  — 


RESOLUTION  No 


^"^  0298 


RESOLVED,  THAT  this  Commission  hereby  approves 


collections,  month  of  July  1973,  of  claims  for  damages 
which  the  San  Francisco  Water  Department  has  against 
miscellaneous  debtors  in  the  amount  of  $1,029.14  per  list 
dated  July  31,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  ^  a  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 

,73-0299 


RESOLUTION  No.J 


RESOLVED,  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following     '    -f  n:f  -a 
contract: 

.c/;;si*:;^^r  \  ^ ^    tf?*--  ^  A::  .vir       '^^r^-rrcr  arte" 

San  Francisco  Water  Department 
••■     Contract  No.  1612  -  Laying  of  6-Inch  • 
Ductile  Iron  Main  In  Webster  Street 
:,ty        c    between  Post  and  Bush  Streets  -  to  ■ 
Dalton  Construction  in  the  net  amount 
;  i  f  i  ■  $14,862.50,  and  all  other  bids  for 

..,..^rr-^  the  above  described  work  are  hereby 

'       rejected.  -/■...■.v  .  ,  v^.  .  .....  -"^'i-ar.;. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   AUGUST  14  1973 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NofJbfZIlZ^OO. 


RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and 
Chief  Engineer,  San  Francisco  Water  Department,  and  the 
City  Attorney,  this  Commission  approves  and  hereby 
requests  the  Controller  to  draw  warrant  in  favor  of 
HARRY  J.  LEVIN  and  JAMES  D.  LUCEY,  ESQ.,   in  the  amount 
of  $750.00,  in  settlement  of  claim  against  the  SAN 
FRANCISCO  WATER  DEPARTMENT,  arising  from  damage  to  ""^^  ' 
claimant's  property  on  October  19,  1971  at  3281  Mission 
Street,  San  Francisco,  California. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  AUGUST  1  -   , 


Secretary  and  Assistant  General  Manage 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO(L*ll 


"^^'^  1)301 


RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and 
Chief  Engineer,  San  Francisco  Water  Department,  and 
the  City  Attorney,  this  Commission  approves  and  hereby 
requests  the  Controller  to  draw  warrant  in  favor  of 
SHERRY  FURNITURE  COMPANY  in  the  amount  of  $750.00, 
in  settlement  of  claim  against  the  SAN  FRANCISCO  WATER 
DEPARTMENT,  arising  from  damage  to  claimant's  property 
on  March  5,  1973  at  621  Mission  Street,  San  Francisco, 
California. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a.    ™e«.-ng  o/.  AUGUST  1  4  1973   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nc£_i^?  ^  ^ 


RESOLVED,  TTaaf  ^tliils  SdTOilitss'iofii  ^Pthe  r^'onmendation  of 
the  General  ^I^"na«9[63f^6f  f'ublid  Utilities,  tTi;e'W^ter  Department 
General  Man^  ,  hereby 

approves  -^"^     ~      '  -   ^  '  '      "  -   -  -  -ounts  r^  -•  '    - ' '  •  '  -'\\ 

are  more  than  ninety  da  nth  of  June  1973,   in  the  c mount 

of  $1,883.14  per  San  Franciscr  ^t  list  of  June  30,  19'73: 

and  be  it  further 

RESOLV        ""h^t  this  Commission  hereby  approves  wr"  *^f 
against  Reserve  for  Uncollectible  Accounts  Receivable,   San  Francisco 
Water  Department,  the        \  of  $1,530.'         presenting  the  uncollectible 
Consumers'  Accor         "Receivable,   Se  tment ,  co 

ing  Bankrupt,   Deceased  Estates,   Board  of  I'r;.       ^  nd  Receivership  accounts 
for  the  year  July  1,    1972  to  June  30,    19*73,  per  list  dated  June  30,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

r       .Si  11  1973 

at  its  meeting  of  . 

Secretary  and  Assistant  General  Manager 


(J 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission^ 
accepts  the  v/ork  as  satisfactorily  ' 
completed;  approves  Credit  Modification^- 
of  Contract  in  the  amount  of  $3,248.10? 
approves  Final  Payment  in  amount  of 
$9,644.03,   in  favor  of  Bepco,   Inc.,  ^"'i 
under  Water  Department  Contract  No.  1567,- 
Excavation  and  Repaving  for  Water  Service 
Trenches. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of.  t^K-     y   '  ^ '  -  .  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No* 


"-"^  RESOLVED,  That  this  Coiranission  hereby 
requests  the  Controller's  certification  of  , 

to  x^ccr  debit  Modification  No.  1  of  Water  Department  ■ 
Contract  No.  1571,  Rehabilitation  of  Bay 

.pproDr  gj^iclge  pump  Station,  in  the  amount  of  $1,200.00 
for  installation  of  a  new  switchboard  required 

for  ti.e  by  state  Safety  Orders. 


ax 


;  i1  C  i  CO 


.;0:.)r  la  txon  J. 


'    .  at  icn 


f  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    .  AUGUST  14  1973 

at 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  


PESOLVED,  That  this  Commission  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  Supplemental 
Appropriation  of  funds  for  the  San  Francisco  Water  Department 
for  the  adjustment  of  wage  rates  for  eleven   (11)  positions  of 
7334  Stationary  Engineer  for  the  fiscal  year  1973-74,  as 
established  by  provisions  of  Charter  Section  8.40  3. 

r  ■'■^itQ  ^x^  Fxomt  or  i/T^:^  -^--m'^  for  1^  t-">^v'^'^1v^"'    ^  ■         '-^"^      "     •  ^-'-^ 

Account  No.  1990  -  Unappropriated  Balance  of  Funds 

San  Francisco  Water  Department  $44,208 

To: 

Appropriation  3.745  .130  .000  -  Wages  -^^-c  39,186 

Appropriation  3.745.863.000  -  Mandatory  Fringe 

Benefits    ,   ,  .  ^  5,022 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utilities  Commission 
at  its  meeting  oj  /  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 


73-0306 


RESOLUTION  No 

5|  .^iO,    '  * 


RESOLVED,    That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  San  Francisco  Water  Department  Supplemental  Appropria- 
tion as  follows: 

.  :  ia?«-*T  Wx'%*Ax'&.  0-  from:   snd  the  sow.  cp^s^isg  McAt«*r  High 

'    Appropriation  -  3.7^5.110,000  -  Perman'^nt  Salaries  $151,9^+6 
Account  No,  1990  -  Unappropriated  Balance  of  Funds  1+8,065 

to: 


5  # 


Appropriation  3.7^5.130,000  -  Wages 

Appropriation  -  3.7^5.863,000  -  lylandatory  Fringe  Benefits 


19^,550 
5,i^l 


for  the  adjustment  of  wage  rates  for  32  positions  in  the  San  Francisco  Water  , 
Department  for  the  1973-197^  fiscal  year  as  established  in  compliance  with 
Charter  Section  8.1+03,  the  reflection  of  a  change  in  funding  for  the  twelve 
positions  and  the  transfer  of  one  position  from  Salary  Ordinance  Section 
7I+5OIOJ  to  Salary  Ordinance  Section  7^50300  .  r.;    .■      ,      .  .  t  M 


'    Salary  Ordinance 
Section 


Prom: 
To: 


From: 
To: 

From: 
To: 

From 
To: 

From: 


To: 


Fron;-; 
To: 


71^50100 
7^5030C 

7I+50IOC 
7^50300 


7U50IOC 
7J+5030C 

71+5010G 
7^+50300 

71+5010I 
7^50301 

7l^t5010J 
7I+503OC 


Classification        Rate  Amoimt 

7205  Chief  Stationary 

■^l:      •  Engineer -^^  >^     5553676  ^^^'  '^^x.-^i^f  $28,977 
7205  Chief  Stationary 

Engineer  8.i+875H9.00  38, 72^+ 


^7333  Jimior  Stationary  ivt 
Engineer  3^5B1+19 

7333  Junior  Stationary 

Engineer  5.^32H5.76 


7335  Senior  Stationary 

Engineer  1+92B597 '  Sti:  ^i  '.'! 

7335  Senior  Stationary 
.;.''  v.  Engineer  7.6387H8.IO 

7205  Chief  Stationary 

Engineer  555B676 

7205  Chief  Stationary 

Engineer  8,1+875H9.00 

7335  Senior  Stationary 

Engineer  1+92B597 

7335  Senior  Stationary 

Engineer  7.6387H8.IO 

7335  Senior  Stationary 

Engineer  1492B597 

7335  Senior  Stationary 

Engineer  7.6387H8.IO 


VI, 


1+6,036 
66,1+1+3 

28,313 
35,011 

17,576 

19,362 

15,522 
17,505 

15,522 
17,505 


Positions 

2 
2 

5 
5 

2 
2 

1 
1 

1 
1 

1 
1 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  PuhMc  Utilities  Commission 

.    ,  AUGUST  1  4  1973  -v;;;': 

at  Its  meeting  of.  

 £  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS ,  Ntiiaerous  requests  have  "been  received  for  a  transit  link 


between  the  inner  Mission  District  and  the  soon  opening  McAteer  High 
School  at  Portola  and  0*Shau^nessy  Blvd.;  and 

WHEREAS,  Staff  investigation  indicates  some  need  for  additional 

service  in  this  area,  and 

WHEREAS,  The  General  Manager  of  Public  Utilities  reconunends  that 
the  M.C.  Line  11  Hoffman  be  extended  to  meet  this  request;  now,  therefore, 
be  it 


RESOLVED,  That  this  Commission  authorizes  the  extension  of  M.  C. 


Line  11  Hoffmin  to  Forest  Hill  Statioft  on  a  weekday,  daytime  only,  90-day 

trial  basis,  and,  be  it 

FURTHER  RESOLVED,  That  the  staff  of  the  Municipal  Railway  be 

author! z6d  imd  directed  to : 


1.  Reroute  Line  11  westbound,  via  regular  route  to  Hoffman  and 
Grandview  and  thence  via  Grandview,  Clipper,  Portola,  Woodside, 
Laguna  Honda  to  Forest  Hill  Station. 

2.  Reroute  Line  11  eastbound  from  Forest  Hill  Station  via  Laguna 
Honda,  Woodside,  Portola,  Clipper,  Grandview,  and  regular  route. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of       "  G  I '  S  1   1  '^7.^  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  HoLSJl 


>,  luruLs  have  been  bu  for  the  San  i  rancisco 

iijr.xcir.ii  h^i   RESOLVED,  That  the  General  Manager  of  the  Municipal 

Railway  be  authorized  to  develop  and  make  available  for  sale, 
^  in  accordance  with  currently  effective  fare  schedules,  a  '*^'^"P 

Standardized  courtesy  cable  car  ticket. 

e!i;in^-T>t.I J  quaiif-^ec  fox  the  devgi-iep^ient  of  &  ensive  iaea- 

tiiicaf  ion  -inc  y,tixi>nic  di-^iar  progxasn  to  create  a  ,v.i«;aal  style 
t.*:«t  will  pervade  the  syyte;r.  -vn::        •-ease  public  iiP.ti<:n*staxirilng, 
i.':^otance,  md  use  of  al  l  or  r-'  -  ''-ivra  scm-v;;  cp;s ari'.- . 

iS,  The  Control  Or- -up  rrvv)at'..:;:vi:--  chat  the  fiiTti  of  ^dlt;vn 

appror-rifitv  •5«;i.igr>s,  report"- ,  t--^  ouiiaenaativvns  ,  ant-  i.3iplo'r/t-nt.Ht  j.on 
of  33 J  J  pre jiT^iJ-i  tiJTJ  that  --ri,!-:!  Vv  rv>.c€s  art"  ru-t  to  t'Xcctsd  tottil 
cost  --^f         hiiiidred  thou-sand  ioilT-    (2100,000.}/  I'-O'^  >  the-ii'ore 
■:•<=■  it 

ur-.y:] rri-j'T  th;'.:^  -    '       h^^'Tii:';   r^^; '  V'OT re 5  e xe >'"T:  of 

■  -r :v    "  t  i  tl;  r  1  <i 't'    <0   S3.'-'  i^iO'W. 


f  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

.    ,  AUGUST  ]  4  1973 

at  Its  mectmg  oj   ^  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION  ^; 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  f: 
RESOLUTION  NofJ^!L_!£j±lll*£.  ! 


WHEREAS,  Funds  have  been  budgeted  for  the  San  Francisco 
Municipal  Railway  Identity  and  Graphics  Design  Project;  and  j^i^s 

WHEREAS,  After  thoroughly  evaluating  proposals  from  various 
.   graphic  design  firms,  the  Transit  Improvement  Program  Control  Group 
determined  that  the  firm  of  Walter  Landor  Associates  was  the  most 
eminently  qualified  for  the  development  of  a  comprehensive  iden-  -qj- 
tification  and  graphic  design  program  to  create  a  visual  style 
that  will  pervade  the  system  and  increase  public  understanding, 
acceptance,  and  use  of  all  of  the  Muni  services;  and, 

'  'WHEREAS,  The  Control  Group  recommends  that  the  firm  of  Walter 
Landor  Associates  be  retained  to  conduct  such  a  project  and  render 
appropriate  designs,  reports,  recommendations,  and  implementation 
of  said  program  and  that  said  services  are  not  to  exceed  a  total 
cost  of  one  hundred  thousand  dollars  ($100,000. )>  now,  therefore 
be  it 

RESOLVED,  that  this  Commission  hereby  authorizes  execution  of 
an  agreement  with  the  aforementioned  consultant  to  provide  professional 
services  relating  to  said  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  /  U  GUST   14   ^ 

J 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  M       ' 'O  T-^ 

RESOLUTION  Nrti.  O  OVA 

i  '-a  C-j 

O 

o  ^  - 


P 


RESOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
Supplemental  Appropriation  in  the  amount  of  $164,983,  for 
payment  of  additional  compensation  fibr  certain  classifica- 
tions of  employees  promoted  from  Municipal  Railway  Operator 
classes,  in  compliance  with  Charter  Section  8.400. 


'a 


Appropriation 

^:      %  \ 
3.735.110.000.000 

(Permanent  Salaries) 


3.735.863.000.000 

(Pension  and  Retirement 
■J  Allowance) 


$  146,237 


18,746 


$  164,983 


ct-  p- 
O 


!  • 


i! 


V  '  .* 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No*.  '3-0,111 


RESOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors,  a 
Municipal  Railway  supplemental  appropriation  in  the 
amount  of  $10,716,  for  adjustment  of  wage  rates  for  six 
(6)  positions  of  Class  7334  Stationary  Engineer,  for  the 
Fiscal  Year  1973-1974,  as  established  by  provisions  of 
Charter  Section  8.403. 

Appropriation  -'^^^  avi«;./  .-.    ,r-i«     ) -i--. v ...         i^.j  ^ 

3.735.130.002.000  $9,498 
(Wages  -  Miscellaneous 
Employees) 

3.735.863.000.000  1,218 
(Pension  and  Retirement 

Allowance)   

$  10,716 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissiov 

.    ,  AUGUST  1  4  1973 

at  Its  meeting  of  ^  '  '■^'•^ 


■■      7    Secretary  and  Assistant  General  hUinagcr 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  nS.^'    ^'^^Ij^  _ 


RESOLVED,  That  this  Conimission  on  the 
recommendation  of  the  General  Manager  of  Public 
utilities.  Department  Managers,  and  the  City 
Attorney,  hereby  approves  compromise  settlements, 
month  of  July  19  73  -  total  amount  billed:  $12,148.93, 
total  compromise  settlements:     $9,238.05  -  and 
approves  collections,  month  of  July,  1973,  amount  of 
$10,159.81,  for  payraent  of  damage  claims  which  the 
Municipal  Railway  has  against  miscellaneous  debtors, 
per  list  of  August  1,  1973. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  Public  Utilities  Commission 

« i«  ™.«.ng  0/  AUGUST  1  4  1973"  

^  /     Secretary  and  Assistant  General  Manager 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ho.JZl  - 


, ;      RESOLVED,  That  this  Coimiission  hereby 
approves,  in  accordance  with  Resolution  No.  16527, 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $13,278.29,  made  by  the  Municipal  Railway,  month 
of  July,  1973,  per  Revolving  Fund  Payment  Requests 
Nos.  6272,  6295,  6304. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of.  [  '  *    i  ^  iJ^3  


0.  /''  J  (I  d'^'^^"^- 

Secretary  and  Assistant  Genial  MdT^g. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF 
RESOLUTION  No.. 


F  SAN  FRANCISCO 


VJHEREAS,  Charter  Section  6  .407,  of  the  City  and 
County  of  San  Francisco,  provides  that  an  appraisal  of  the 
several  classes  of  property  of  each  Utility  shall  be  made  at 
least  every  five  years;  and     '  •      '    '  ; 

WHEREAS,  The  last  such  appraisal  was  made  as  of 
June  30,   196  8,  and  funds  have  been  provided  in  the  1973-74 
budget  for  this  purpose;  nov7  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  General  Manager  of  Public  Utilities  to  enter 
into  an  agreement  for  the  temporary  employment  of  VJebb  and 
Webb,  Certified  Public  Accountants,   for  professional  services 
to  appraise  the  properties  of  the  San  Francisco  Water  Depart- 
ment and  the  Ketch  Hetchy  Water  and  Power  System,  as  of 
June  30  ,  1973,   in  accord  with  Section  G.407  of  the  Ch.arter  of 
the  City  and  County  of  San  Francisco,  at  a  total  fee  not  to 
exceed  $35,000;   and  be  it  further 

P^ESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  General  Manager  of  Public  Utilities  to  enter 
into  an  agreement  for  the  temporary  employment  of  Touche,  Ross 
and  Com^pany,  Certified  Public  Accountants,  for  professional 
services  to  appraise  the  properties  of  the  San  Francisco  Muni- 
cipal Railv/ay,  as  of  June  30  ,  1973,  in  accord  with  Section 
6.407  of  the  Charter  of  the  City  and  County  of  San  Francisco, 
at  a  total  fee  not  to  exceed  the  sum  of  $20,000. 


/  Hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  Its  meeting  of  U  ■  '    -'-  ^  '  -^'-J  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

)F  SAN  FRANCISCO 


CiTY  AND  COUNTY  OF  SAN  FRANCISCO 
t-' 


RESOLUTION  No. 


RESOL^/ED,  That  this  Coramission  does  hereby  approve  requests  for 
transfer  of  funds  in  the  amount  of  $10,000.00  or  under  and  the  requests  for 
allotments  submitted  to  the  Controller  during  the  Fourth  Quarter  1972-1973 
as  per  attached  lists. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of.   -  '  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMt^IISSICH 
ALLOTIfiiHrTS  AND  TRANSFERS  -  UITDER  $10,000.00 


Birreau  of  LirQitg  Heat  g;  Po-7er 


2.697.860,001 


To 


2.697.801,000 


Date 
5/1/73 


Amount 


$  3,000.00 


He a son 

To  trancjfer  funds  to 
cover  estinated  deficit 
in  Workmen's  Compensa- 
tion for  remainder  of 
Fiscal  Ye8J7. 


General  Office 


2.705.203.000 


2.705.203.000 
I-fiinicipo.!  Hailwav 


2.705.251.000 


2.705.251.000 


6/19/7, 


50,00      Additional  lundG  re~ 

quired  to  cr-ver  exponne 
of  various  meetings 
with  I'^ederal^  State 
and.  local  officials, 

■50eOO  »  do  - 


N  0  IT  E 


Ssii  Francisco  IJater  Der/o. 


2. 7'' 7. 000, 000 


2.7'^6.000.000 


2.7^^-6. 000^000 


9.7')-7.512.O00 


2. 7^^6.712.000 


2.7^i-6.717.000 


J 1/23/73 


6/12/73 


6/26/73 


2,000.00      lUnds  required  to  pro- 
vide inspection  of  the 
contract  coveri"\";  the 
construction  of  Hnnter' 
Point  Reservoir,  Con- 
tract #1507. 


259.00      Additionol  fundn  re- 
qui'^'cd.  to  replace  th>e 
irr  i  at  ion  pipeline  c5 
in  Sunol. 

U, 000. 00      Additional  fu-ids  re- 
quired for  eincr-ncncy 
repairs  to  hro^'en  16- 
irich  Si-inmit;  }\(::;ervoir 
Feeder  M^ain  ab  Claren- 
don Avenue  and  01:\rnipia 
Drive. 


"  1  - 


) 


) 


PUBLIC  UriLITIES  C0}2 ■11331011  • 
ALLOTIISriTS  Pm  TFJ^JTSFilRS  -  $10,000.00 
QUAETEH  ETDID  6/30/73 


Hetch  Hatchy  Vfeter  Pover 


Transfers 


Fron 


0.757.000.000 


2.757.50'4,000 


Da,te 


5/7/7: 


1,920,00 


Reasoii 

I'o  transfer  funds  to 
cover  Ketch  Hotchy 
Coritr,  #172  -  Install 
Concrete  Floor  in 
Vehicle  Storage  Bldg. 
at  South  Fork  Iltnce. 
Yard. 


2.756.000.000 


2.756.7.17.000 


6/26/73 


10,000.00      Additiona3.  funds 
needed  to  cover 
estimatedi  deficit 
for  emergency  repairs 
to  Warnerville  Suo- 
st  at  i  on  Tr  an  v,  f  or;i  or . 


Allotnonts 


2.756.710.000 


3.755.200.000 

3. 75 5. Coo. 000 
3.755.900.000 


6/26/73 


6,600.00     To  allot  fimds  -oer 


Ord,  No.  30^1-72,  ^ 
passed  Ocboher  3.6, 
3-972;  approv:jd 
October  i9,  1972. 

10 , 000  „ 00 )    Additional  allot-aent ; 
700,613.00)    needed  to  encujrfoer 
132,8)48.00)    funds  for  the  fvJJ. 

Fiscal  Yce:r  during 
the  first  ouarter. 


2.756.715.000 


6/27/' 


73 


3,570.00      To  allot  funds  per 
F51e  Ho.  20 1.-7 2 -2 5; 
Ordinance  Ho.  30- '-72, 
passed  October  I6, 

;  auiDroved  October 
1972^. 


1972 


19, 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAU  FRANCISCO 

Resolution  No.  73-0289-NR 


8-14-75 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 
MC 


Date  of  Accident 


Allstate  Insurance  Company  February  26,  1973 
as  subrogee  of  Edmond  Bertrand 


MC 
SC 
TC 


Edmond  David  Bertrand  aka 
Edmond  D.  Bertrand 

Dale  R.  Bervig  and 
Carole  S.  Bervig 

Cobbledick-Kibbe  Glass 
Company 


CO    Anna  Krepela 

MC    Geraldine  Lewis 

MC    The  Pacific  Telephone  and 
Telegraph  Company 

MC    Octavia  Reed  as  trustee  for 
Kenneth  Reed,  a  minor 

TC    Marjorie  Scherer 

MC    Cremonia  J.  VJright 

Litigated  Settlements  (OA  Office ) 


MC 
SC 
TC 
TC 

MC 


Irene  Almonds 
Jennie  P.  Bramer 
Benito  M.  Brown 


February  26,  1973 

April  11,  1973 

February  20,  1973 

February  11,  1973 
November  8,  1972 
November  14,  1972 

December  7,  1970 

January  13,  1975 
June  7,  1973 

March  3,  1972 
May  20,  1973 
October  13,  1968 


Violet  Ro  Brown,  guardian  ad    April  27,  1970 
litem  of  Candy  Marie  Brown, 
a  minor 


Myrtle  Brown 
MC    Haya  Chu 
MC    Denver  G.  Davis 
TC    Alberto  Fioravanti 
MC    Lloyd  Gartner 


November  26,  1968 
December  9,  1969 
March  28,  1970 
August  7,  1970 
May  19,  1969 


Settlement 

$  1,589.99 

l,500oOO 

750.00 

842.54 

5,500.00 
900.00 
605 « 25 

750.00 

900.00 
725.00 

3,855.15 
750.00 
2 , 500 . 00 
1,450.00 

4,000.00 

3,241.55 
1,000.00 
1 , 000 . 00 

5,500.00 

(continued ) 


-  1  - 


8-14-73 


TC  Henry  Jisrawi 

SC  Alexander  P.  Kosloff 

TC  Crittie  Long 

CC  Laura  Lord a 

SC  Katherine  Mason 

CC  Ruby  R.  Mat hews on 

MC  Anna  Mickles 

TC  Celia  Miller 

MC  Beatrice  Montoya  and 
Marina  Miera 

TC  Florence  Myers 

SC  Marie  Sanders 

MC  Elee  Smith 

CC  Diana  Taylor 

TC  Nicolai  G.  Vlasoff 

CC  Hannibal  Williams 

Judgments 

TC  Daisy  Calonje 


MC    Mary  Silva 


73-0289-MR  8- 

January  6,  1969  $ 

March  16,  1972 

August  6,  1970 

February  16,  1969 

November  7^  1969 

ITovember  18,  1971 

January  9,  1970 

December  20,  1966 

September  1,  1969 
(^15,500.00  Montoya) 
2,500,00  Miera) 

April  12,  1971 

May  30,  1970 

February  16,  1970 

October  30,  1969 

October  8,  1968 

March  22,  1968 


May  27,  1969 
(includes  ^71 •50  costs,  plus 

interest  if  demanded) 
(co-deft  to  pay  sajne) 

April  14,  1968 
(includes  :$119.83  costs, 
plus  interest  if  demanded) 


14-73 
12,300.00 
3,500.00 
800.00 
600.00 
1,100.00 
1,645.00 
1,500.00 


2,000.00 


18,000.00 


750.00 
3,500.00 
4,500.00 
4,000.00 
4,500,00 
2,500.00 

7,071.50 


4,119-^83 


^  109,7^5^61 


Appropriation  No.  3.735.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  August  14,  1973. 

CI/ 


Acting  Secretary  and  Assistant  General  Manager 
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8-14-73 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 


^  ^  ^ '     FRANCISCO     M  P  A  L  RAILWAY 

,       SIDIO  AVENUE 
AN   FRANCISCO,   CALI  F.    941!  5 

July  30,  1973 

MEMORANDUM 

Subject  —  —  —  —  —  —  —  —  —  — 

TO:  Mr.  John  D.  Crowley 

General  Manager  of  Public  Utilities 

FROM:       John  M.  Woods,  General  Manager 
San  Francisco  Municipal  Railway 

SUBJECT:  Route  Extension  M.C.  Line  11 


Numerous  requests  have  been  received  to  extend  the  M.  C.  Line  11 
to  provide  direct  service  from  the  Mission  District  to  the  new  McAteer  High 
School  which  will  open  on  September  5,  1973. 

Presently  the  M.C.  11  operates  from  24th  and  Douglass  via  24th, 
Dolores,  22nd,  Mission,  Steuart  to  the  Ferry  Terminal.    Returning  via  Mission, 
Otis,  Mission,  22nd,  Dolores,  24th,  Hoffman,  25th,  Fountain,  24th,  Hoffman, 
Grandview,  21st,  Douglass  to  24th.     (See  attached  map.) 

I  recommend  that  the  M.C.  Line  11  be  extended  outbound  via  regular 
route  to  Hoffman  and  Grandview,  and  thence  via  Grandview,  Clipper,  Portola, 
Woodside,  Laguna  Honda,  (Loop  in  front  of  Forest  Hill  Station)  Laguna  Honda, 
Woodside,  Portola,  Clipper,  Grandview,  and  regular  route.    (See  attached 
map.) 

I  further  recommend  that  this  route  extension  be  submitted  to  the 
Commission  for  their  approval  on  a  weekday,  daytime  only,  90-day  trial 
period. 

Accordingly,  I  am  attaching  copies  of  the  resolution  for  submis- 
sion to  the  Commission  for  their  approval. 


Encs . 

cc:  M.F.Ittig 
T.E.Dolan 
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)  )  )  ^  ^ 

HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 

DATE:    August  14,  1973 

TO:  JOHN  D.  CROWLEY 

General  Mairiagfer  of  Public  Utilities 

FROM:  ORAL  Lo  MOORE 

General  Manager 

SUBJECT:     MONTHLY  lEPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights: 

A  resolution  authoriziiug  the  General  Manager  of  Hetch  Hetchy  Water  and  Power  to 
negotiate  professional  sfcrviee  agreements  with  PBQ&Di,  Inc  and  Gibbs  6e  Hill; 
Bechtelj,  Inco;  and  Systifems  Control  InCo  for  the  preparation  of  plans,  specifications 
and  cost  estimates  for  pi^rtions  of  the  Power  Improvement  Program  was  adopted  by  the 
Public  Utilities  CoMiasion  on  July  24,  1973 « 

A  committee  composed  of  members  of  Hetch  Hetchy  staff  recommended  selection  of  the 
above-named  firms  after  conducting  interviews  with  the  evaluating  proposals 
submitted  by  several  arehitectural  and  engineering  firaiSo 


HETCH  HETCHY  OPEEATIOM 


Storage  Conditions 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

Augo  1,  1973 

Capacity 

Augo  1,  1972 

Capacity 

Hetch  Hetchy 

360^400 

340,637 

95 

290,742 

81 

Lake  Lloyd 

268^800 

193,623 

72 

126,393 

47 

Lake  Eleanor 

27,100 

*24,844 

92 

82 

_0 

656^300 

559,104 

85 

417,217 

64 

*As  of  7/31/73 


Water  Regnlattoini  aiad  TraBsmisigiomi 

In  compliainice  %s±th  tlhie  request  of  tlhuE;  San  Francisco  Water  Department »  the  average 
dally  aqueduct  diglivery  of  water  to  the  Water  Department  was  increased  from 
appro3€imately  240  to  270  mgd  on  July  2s  1973. 
Power  Production 

During  the  month  of  July^  Moccasittg  Dion  R„  Holm  and  Robert  Co  Kirkwood  Powerhouses 
generated  45o86C)9  5So642  and  57o538  million  kllowatthours  respectively  for  a  total 
of  162 o 040  million  kilowatthourSyhaving  a  value  in  excess  of  $lgl34j,000o 

HEfOH  HETCEf  EHGIIEERISG 

HH-442  Motorized  'yalw&s  San  Joaquin  Pipelines  o     Completion  awaits  only  the  arrival 
of  replacement  valve  wheels  and  their  installationo 

HH-443  Moccag-in  Dam  Spillway,    Model  studies  of  spillway  performance  are  underway,, 
HH-450  Servomanom-eterg  Cherry  Valley  Damp    Work  accepted  and  final  payment  authorized 

by  Public  Utilities  Ooimigtion  on  July  10 g  1973 « 

HH-454  Reconstruct  Moccasin  Sewage  Disposal  Field,    Action  is  underway  to  buy  the 
land  required  for  the  spray  field,, 

HH°461  Improvementg  to  Domestic  Water  Supply  Moccasin^  Work  completed  July  11 »  1973,, 
Final  payment  doe/ument*  being  prepared „ 

HH-467  Holm  Powerhouse g  Penstock  Protection „    Bids  received  July  12  3  1973,  Contract 
awarded  by  Public  lltilltieg  CoraiDEission  July  24^  1973  to  National  Bridge  Company j, 
Woodsideg  Galiforniao 

HH-470  O'Shaughnessy  Dam  °  Replace  D-C  Switchboard o    Bids  received  July  12 j,  1973, 
Contract  awarded  by  Public  Utilities  Commission  July  24^  1973  to  Slater  Electric 
Company  of  California  InCoj,  Folsofflj  California, 

HH»471  Trolley  Poles ^  Faint  and  Repair,     Review  of  specifications  being  continuedj, 
suggested  changes  of  construction  division  being  incorporated. 


Hl°472  Sou'tlh  Fork  Mal'JitmaTO^s  Yard^  I^astall  Cotkcrete  Floor.    Cons  tract  ion  eompleted 
July  9g  197 3c     COTtraetor  requested  to  submit  guarantee  bond  and  extend  required 
insurance  o 

HH-473  Kirkwood  Powarhouses  Standby  Pump  for  Bearing  Cooling  Water,    Contract  certified 
by  Controller  June  30c,  1973o    Contractor  notified.,    Official  starting  date  July  16^  1973o 
HH-475  San  Joaquin  Pipelines.,,  Encasement  at  Highway  99  and 

HK-476  Moeeasin-Newark  Transmission  Lines  -  Relocate  Towers  at  Highway  99.    Bid  authority 
approxFfed  by  Public  Utilities  Commission  on  July  10 j,  1973.    Bids  to  be  received  August  3s, 
1973 o     Cost  of  projects  to  be  paid  for  by  State  Division  of  Highways  under  Utilities 
Agreement  lOUflOOSAo 

Hl-485  Moccag.in-Newark  Transmission  Line^  Faint  Steel  Towers.    Bid  authority  approved 
by  Public  D'tilities  Coiiimission  on  July  10;,  1973.    Bids  to  be  received  August  3s  1973. 
Repair  Leaks  -  O^Shaughnessy  Dam.     Pressure  grouting  of  leaks  in  O'Shaughnessy  Dam 
continued. 

Second  and  Mission  Manhole  Repair.    Repair  of  manhole  completed  July  3s,  1973. 
Power  Improvement  Program 

Selection  of  design  consultants  continued.    Seventeen  proposals  for  the  three  engineering 
design  packages  were  received  on  July  2s,  1973  as  requested  from  9  engineering  fims. 
The  proposals  were  evaluated  by  the  selection  comnittee  and  recommendations  were  made 
to  the  Public  Utilities  Commiasiono    On  July  24s,  1973s,  Public  Utilities  Commission 

approved  the  selections  and  authorized  the  negotiation  of  agreements  with  Parsonj, 
Brinkerhoff^-Gibbs  &  Hill  (PBGE)  ^  Bechtelj,  and  Systems  Control  for  Desiga  Packages  A^ 
Bs,  and  Cj,  respectively.    Preliminary  drafts  of  the  agreements  were  prepared  and 
discussed  with  PBGH  and  Bechtel  in  initial  negotiating  sessions.    Both  firms  are 
reviewing  the  proposed  agreements.     It  is  anticipated  that  final  agreements  will  be 
ready  for  transmittal  to  IJMTA  and  approval  by  the  Public  Utilities  Commission  by  the 
middle  of  August. 


Work  continiuied  oint  the  spacif icatioims  and  bid  documents  for  the  purchase  of  ths  transit 
power  substation  equiipmi&init „ 

Work  continued  on  plans  for  underground ing  of  feeders  on  Fillmore  Street  and  on  Judah 
Street,    In  addition^  work  was  started  on  plans  for  additional  duct  lines  for  feeder 
undergroundingo    Areas  included  are  streets  following  the  routes  of  the  streetcar 
lines s,  streets  in  Rede'^elopment  Area  A-25  and  Market  Street  areas  adjacent  to  Downtown 
Civic  Center  and  Church  Street  Substations „ 
Transit  Power  Engineering 

Plans  and  specifications  were  coitnpleted  for  the  relocation  and  restoration  of  overhead 
and  underground  transit  power  facilities  on  Market  Street  in  conjunction  with  DFW 
Market  Street  Reconstruction  contract  from  Stockton  to  Grant  Streets, 
Work  continued  on  plans  and  specifications  for  similar  work  on  Market  Street  between 
7th  and  8th  Streets  and  the  UoN,  Plaza  area. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mr>»  *  J     <H  »  <  fc  ¥ 


RESOLVED,  That  this  Coimnission  hereby  awards  to  Chas. 
I.  Cunningham  Co.,  P.  0.  Box  425,  Oakdale,  California    95361,  as 
the  lowest  regular  and  responsible  bidder,  Hetch  Hetchy  Contract 
No.  475,  San  Joaquin  Pipelines,  Encasement  at  Highway  99,  in  the 
amount  of  $181,111,  and  that  all  other  bids  for  this  work  are 
hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.      .    ,  AUGUST  2  8  1973 

t  Its  meeting  oj  


Secretary  and  Assistant  General  Manager 


^)  J) 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mr^"  '''-^^^-A  Lj 


oi        .n:.'';'  RESOLVED,  That  this  Commission  hereby  awards  to  Slater  Electric 

Company  of  California,  Incp,  P.O.  Box  36,  Folsom,  California,  95630,  as  the 

i,,t.     lowest  regular  and  responsible  bidder,  Hetch  Hetchy  Contract  No.  476, 

Moccasin-Newark  Transmission  Lines,  Relocate  Towers  at  Highway  99,  in  the 
amount  of  $37,800,  and  that  all  other  bids  for  this  work  are  hereby  rejected, 


aan  L):-',  T-^io  i      :  C':-  i'.n' 


I  hereb>'  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utilities  Commission 

AUGUST 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nof   ^  '  «■  » 


WHEREAS,  The  Market  Street  Railway  Company  originally  owned  a  portion 
of  12,000  volt  overhead  circuit  H- Bryant- Turk- l&Z  (as  shown  on  Hetch  Hetchy 
Drawing  XT-90)  which  is  used  to  supply  power  to  Turk  Substation;  and 

WHEREAS,  City  acquired  ownership  of  that  portion  of  the  circuit 
when  it  purchased  the  Market  Street  Railway  Company  in  1945;  and 

WHEREAS,  Ownership  of  this  circuit  has  disadvantages  to  the  City, 
namely  liability  for  injury  or  damage  and  the  potential  cost  of  undergrounding 
it;  and 

WHEREAS,  Ownership  of  this  circuit  is  of  no  benefit  to  City;  and 

WHEREAS,  Since  the  circuits  must  remain  under  PGandE  control,  there 
is  no  potential  buyer  other  than  the  Pacific  Gas  and  Electric  Company;  and 

WHEREAS,  The  Pacific  Gas  and  Electric  Company  is  willing  to  purchase 
the  circuit  for  the  sum  of  one  dollar;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  declares  the  City-owned  portion  of 
12,000  volt  circuit  H- Bryant -Turk- 1&2  is  surplus  to  the  needs  of  the  City  and 
requests  the  Purchaser  of  Supplies  to  sell  it  to  the  Pacific  Gas  and  Electric 
Company  for  the  sum  of  one  dollar. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  2  8  1^''?     ^  .  . 

at  its  meeting  of   ■.  ^ 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.^  O^" 


RESOLVED,    That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No,  ^^72,  South  Fork  Maintenance  Yard^  Install  Concrete 
Floor,  as  satisfactorily  completed  and  approvea  final  payment  of  vo»920,00 
in  favor  of  the  Contractor,  George  Reed,  InCo,  P,  0.  Box  5^8,  Sonora,  California 
95370a 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


8  1973 


Secretary  and  Assistant  General  Manager 


I 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


^3  0321 


RESOLVED,  That  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Pujolic  Utilities,  the  General  Manager 
of  Hetch  Hetchy  VJater  and  Power,  and  the  City  Attorney,  hereby 
approves  collections  and  damage  claims  which  the  Department 
has  made  against  miscellaneous  debtors  during  the  m.onth  of 
July,  1973. 


Bureau  of  Delinquent  Revenue 


$663.60 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

UST  2  8  1973 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


V.ii^^i^*^,  By  i-i.v-:..c  ^^e  Deed  dated  January  21,  1963,  recorded 
July  5,  1963,  Coleman  and  Catherine  Foley  exchanged  certain  land 
pi^-„..is  in  Mameda  County  with  the  City  .y  of  San  Fran-- 

and 


1  y.. 


NHERSAS,  The  City  and  County  inadvertently  executec  ..  . 
delivered  said  Exchange  Deed  to  Coleman  and  Catherine  Foley 
believine  that  the  399  acre  Water  Department  land  parcel  con- 
veye4  by  City  was  subject  to  a  right-of -v/ay  easemen-^ 
_  :oximately  9.66  acres,  previously  granted  to  City  over  and 
—  said  land  by         ng  Valley  l\fater  Co,  for  electrical 

dssion  purposes;  and 
WHERSA'%   ■  -    s  filed  by  the  C'' '  ' ■  / 

/,  Coleman  and 


-gal  right  to  said  right- 
Gather''-^^  "'-ley  have  ----^ro  ^^^.^^ 
-,500;  and 
WHEREAS,  It  is  in  the  best  interests 

3ed  and  set 

now,  t i  ...,  .     .    „ ,  be  it 
RESOLVEL 


r:^  r-'\  ■ 


t  to 


for 


:^^t  this  dis- 
ced; 


Ui 


to 


.3  City  Att  ......^  , 


-3y  bj 


ght-of ~ 


over  ai 


ral  Man 

i  GommisL  -  _  

the  sum  of  $1,500,00 
settlement  of  a  d,....^  -...d 
lent  for  electrical 
lat  land  parcel 


prev 
a  green. 
Comn  ' 


dated 


s  Secretary; 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  Public  Utilities  Commission 

AUGUST  2  8  mi 

at  its  meeting  of  ^ —   .  ■  -/v.,i-    ..^  —  i,^-  ■ ' 

,  . :   '  ^ 


Secretary  and  Assistant  General  Manaaer 


-2- 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NoT^lS^^^ 

FURTHER  RESOLVED,  That  the  General  Manager  of  Utilities 
is  hereby  directed  to  execute  and  record  the  aforesaid  Settle- 
ment Agreement;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  Utilities 
is  also  authorized  to  request  the  City  Attorney  to  dismiss 
Alameda  County  Superior  Court  Action  No.  393520  against  Coleman 
and  Catherine  Foley,  defendants,  upori'^ayment  to ^^^'^t^^^  the 
aforesaid  sum  of  $1,500,00. 


iron 
Street 


L  hereby  cert,|v  that  the  foregomg  resoluUon  was  adopted  by  the  PubUc  VuUt.es  Comm,5Ston 

AUGUST  2  8  l^ii 


at  its  meetrng  of—  ^ —         '--    '      '  "    /^j     ,/7  ~g 


Secretarv  and  Assistant  General  Manager 


-2- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  ^^'^  1^323 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows:   r    ;  mpu;  v         c   :  ; 


WD  Contract  No.  1619-Laying  of  16-Inch  Ductile  Iron 
and  18-Inch  O.D.  Steel  Mains  in  Turk  Street  between 
ISchanan  Ind  Divisadero  Streets  and  in  Filbert  Street 
at  Van  Ness  Avenue 


f  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissiov 

AUi^^iST  2  8  1973 

at  its  meeting  of   .  — —  -=  ^ — 1'  ^    /i  a 

C  -  <J  cVV\l  '  ■ 

^-  «^  

Secretary  and.  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

it' 

RESOLUTION  No.i 


73  032^ 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lov^est  regular 
and  responsible  bidder,  the  following 
contract:  , 

San  Francisco  Water  Department  Contract 
WD-1623  -  Laying  of  8  -  Inch  and  12 
Inch  Ductile  Iron  Mains  in  Fairfax 
Avenue,  Lane  and  Keith  Streets     -  to 
Dalton  Construction  Company  in  the  net 
amount  of  $53,^00.00,  and  all  other 
bids  for  the  above  described  work  are 
hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGU 

at  its  meeting  of  


vJ  I 


717 


1 


1/ 


Secretary  and  Assistant  General  Manager 


4 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  M '""  i  ^\  ^*,->fi 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following  in 
contract:  t.  ^^jin 

San  Francisco  Water  Department 
Contract  No.  1625  -  Excavation  and 
Repaving  for  Water  Service  Trenches  - 
to  Lowrie  Paving  Co.,  Inc.,  in  the 
amount  of  $80,897.50,  and  all  other 
bids  for  the  above  described  work     t  .  r 
are  hereby  rejected.  :      ^    v^^-vj!  rlae 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

,     .    ,  AUGUST  28 

at  Its  tricettng  of  ^  


>  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


RESOLVED,  That  this  Commission  accepts 

the  work  as  satisfactorily  completed;  '^-ii^co 

approves  Credit  Modification  of  Contract 

iiae  a  clai    in  the  amount  of  $2,463.10;  approves 

Final  Payment  in  amount  of  $4,105.00,  in 

the  swx:  ot    favor  of  M.G.M.  Construction  Company  * 
under  Water  Department  Contract  No.  1502R, 

aa<i  restoir  Laying  of  16-Inch  Ductile  Iron  Main  In 
Valencia  Street  between  14th  and  ^iarket 
Streets,  and  allows  twenty -one  (21)  '.-^^^^  -'^^''ted 
working  days  unavoidable  delay  due  to 

this  occur   five  (5)  days  delay  by  Department  of  ^^^'^ 
Public  Works,  two  (2)   days  waiting  for 

■s&im  the        chlorination  and  fourteen  (14)  days  due  ^^^-^ 
to  waiting  for  connections. 

cf  tills  cl»li!i  waui..i        '^ay^jint  of  $Sf2Su«00  to  the  City 
vonnty  of  San  ry-^r<'rls!CO;  nmt^  therefore,  be  it 

RESOLVED,  that  the  abov^r  clain^  is  he\:ehy  tuily 
-oiitpraniised  and  settled  in  the  amount  cf  -t-b  ,2>»Q *00 . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nq.         '  '.-rxJ/f^O 


WHEREAS,  The  City  and  County  of  San  Francisco 
has  a  claim  against  PACIFIC  GAS  AND  ELECTRIC  COMPANY  in 
the  sum  of  $15,175.35  for  repair  of  a  12-inch  water  main 
and  restoration  of  the  roadway;  and 

ko.  WHEREAS,  The  Water  Department  has  investigated 

this  occurrence  and  with  the  agreement  of  the  City  Attorney 
and  the  General  Manager  and  Chief  Engineer  of  the  Water 
Department,  has  determined  that  a  reasonable  settlement 
of  this  claim  would  be  payment  of  $8,280.00  to  the  City 
and  County  of  San  Francisco;  now,  therefore,  be  it 

RESOLVED,  that  the  above  claim  is  hereby  fully 
compromised  and  settled  in  the  amount  of  $8,280.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

J  ST  2  8  1973 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mnfc  '^-^f^*^ 


W{i?:.yiAS,  Thj  i  C':»^u^li3^■i<5n  having  rejected  bios  for  the  tr'ick 
roconst.ruo:  j.oi:.  in  Twin  Peak:;  TufUiel  by  RcKoiutioii  '-.'o.  73-0:'S4 . 

WMF-kf AS,  b>-  re-aJver Lisirsg,  the  contract  'nay  bts  clvrificu 
:iir>K  ^on  i  ruv.  ■-;;.r s  greater  f  iexibil  ■, t_j.-  in  their  c..:.;:^iructiO'i      tAc-d;- :  ?ii\d 

R^.  y.^v._:D,  that  this  Commis  on  the  r     _  :  i  of 

the  General  Manager  of  Public  Utilities*  the  Water  Department 
General  Manager  and  Chief  Engineer,  and  the  City  ^tttorney,*  '  ^ 
hereby  ^■^^^oves  the  write-off  of  UnSo"'  i  '^■r-f  vi     a  r-Vr-iV-nVrr  '""^  ^ 
Receivabl  ire  more  than  ni^^  ,    st  due,  month  of 

Ju"^   '  ,   in  the  amount  of  $3,505.03  per  San  Francisco  Water 


Depar  -     rit  list  of  July  31,  1973. 


V»f  '1'  Ri:A>. .  ^  -i^yxxol  'oX:r.4'  '?t  i  r-:>r  .:•  vr:   h',ipj:ovG?r:Cfi*   ^  i 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AiiGlJST  2  8  197? 

at  its  meeting  of  ^   ; 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILItlES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.-Jl!  ^    "  ^r--.^^. 


WHEREAS,  This  Commission  having  rejected  bids  for  the  track 
reconstruction  in  Twin  Peaks  Tunnel  by  Resolution  No.  73-0254;  and 

WHEREAS,  by  readvertising,  the  contract  may  be  clarified  to 

r^'injpi'^    ovi :  Had 

allow  contractors  greater  flexibility  in  their  construction  methods;  and 
WHEREAS,  This  revised  method  may  result  in  a  substantial  time 

and  cost  savings  to  the  City,  and 

WHEREAS,  the  General  Manager  of  the  Municipal  Transit  System 

will  be  given  an  opportunity  to  explain  in  detail  to  this  Commission  the 

various  new  construction  alternatives  being  offered  to  said  contractors; 

and 

WHEREAS,  in  conjunction  with  the  rehabilitation  of  Municipal 
Railway,  funds  are  available  from  the  Urban  Mass  Transportation  Adminis- 
tration to  reconstruct  tracks  in  Twin  Peaks  Tunnel;  and 

WHEREAS,  The  Control  Group  of  the  Transit  Improvement  Program 
has  completed  revised  plans  and  specifications  to  accomplish  this  work;  and 

WHEREAS,  Said  revised  plans  and  specifications  have  been  submitted 
to  this  Commission  with  the  recommendation  that  they  be  approved;  now,  there- 
fore, be  it 

RESOLVED,  That  this  Commission  hereby  approves  said  revised  plans 
and  specifications;  and,  therefore,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  readvertisement 
for  bids  for  Contract  No.  MR-601-R,  Twin  Peaks  Tunnel  -  Track  Reconstruction, 


/  hereby  certify  that  the  foregoing  resolutiov  ivas  adopted  bv  t/ie  P)ih]ic  Utilities  Comymssiov 

f  AUGUo !  Zb  l^n 

at  Its  meeting  at  . 

1  , 


Secretarv  and  Assistant  General  Mantifjer 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr>  ^  ^  ^4. 


WHEREAS,  In  conjunction  with  the  rehabilitation  of  Municipal 
Railway,  funds  are  available  from  the  Urban  Mass  Transportation  Admin- 
istration to  purchase  11  surplus  streetcars  from  the  Toronto  Transit 
Commission;  and  ;ii  ,rv.«  ;  .        ....   ..    ,  , 

WHEREAS,  10  cars  are  to  supplement  the  existing  fleet  in  order 
to  maintain  levels  of  service  during  Market  Street  subway  construction, 
and  the  eleventh  car  is  to  replace  a  car  demolished  in  an  accident;  and 

WHEREAS,  It  is  necessary  to  provide  storage  space  for  ten 
Toronto  streetcars  which  necessitates  the  construction  of  storage  track 
and  special  work;  and 

WHEREAS,  There  is  no  storage  space  in  the  Geneva  Carbarn  for 
this  purpose;  and 

WHEREAS,  The  Control  Group  of  the  Transit  Improvement  Program 
has  completed  plans  and  specifications  to  accomplish  this  work;  and 

WHEREAS,  Said  plans  and  specifications  have  been  submitted  to 
this  Commission  with  the  recommendation  that  they  be  approved;  now,  there 
fore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  said  plans  and 
specifications;  and  therefore,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  advertisement 
for  bids  for  Contract  No.  MR-604,  Upper  Ocean  Avenue  Motor  Coach  Yard  - 
Temporary  Streetcar  Storage  Track. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

-  -JS  '     8  inn 


at  its  meeting  of 


/  Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NoT^'  '^^^^j: 


9':<0Jfr^lj,  That  on  recc         ■-•  iv-r.  o.^'  the  Ger.er-- 

the  Ga::t  ral  Ci    RESOLVED,  That  this  Commission  hereby  awards 

Corril^cicn  arp.':'.  ao-r>^fty  i.'r;quf?sto  the  tojic.'. o.. 

^  ^        aiid   t  to  WiMiam  McIntosh^5f  S^>h;^  635  Texai  Street,  San 

Francisco,  California,  94107,  the  lowest  responsibl 
ioii^iitiKar(^i*^^>^^'i,^"?^^^         Railway  Contract  No.  MR-700, 
c:r     T,  Presidio  Building  -  Alterations  to  Offices,  in  the 

p^r)  :        l^^*^^^^??"""^        $96,380.00,  and  that  all  other  bids 

r  ,  r^ji-c  ^'^^  above  described  work  are  hereby  rejected. 


J3ji..ary  1-.. 


75 
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•  I  mu  3.1- y  d  , 

T  -: 


 .  -^TT 


a  ) ! and  J  ;i-a.;.ar\; 
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omg  resolution  was  adopt:d 

AUGUST  2  8 


PUBLIC  UTILITIES  COmiSSION 
CITY  AKD  COUNTY  OF  SAN  FRANCISCO 

Resolution  NOo  73-0$17-MR 


8-28-73 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 
SO    Larry  Barlas 
MC    George  J.  Couch 
Howard  Kaplan 


TC 
CC 

SC 
MC 


Hartford  Insurance  Group 
and  Robert  Nev/bold 

Lavon  A.  Reed 


Date  of  Accident 

November  1,  1972 
March  15,  1975 
June  25,  1975 
April  15,  1973 

March  9,  1975 


State  Farm  Insurance  Company    February  26,  1975 
and  Brian  R.  Van  Sant  and 
Lisa  Ec  Van  Sant 


CC    Kee  Wong 

SC    Brent  Zerull 

Litigated  Settlements  (OA  Office) 

MC     Greg  Briggs;  and  Robert 

Adams  as  guardian  ad  litem 
of  Kara  Briggs,  a  minor 

MC    Ernest  C.  Carroll  and 
Arthur  Ro  Gregg 

SC    Juan  Chavez  aka 
Juan  M.  Chavez 

MC    Patricia  Gallagher  and 
Paul  Gallagher 

SC    Vincent  Co  Giordano 

TC    Anna  Bo  Groom 

MC    Louise  Do  Hanks  and 
Jacquelyn  Gilliard 


July  4,  1973 
January  19,  1975 

January  2,  1970 

January  19,  1969 
(:iJ6,000.00  Carroll) 
555.55  Gregg) 

October  27,  1969 
March  19,  1969 

November  16,  1968 

May  26,  1970 

March  27,  1972 
(1$2,100.00  Hanks) 
(S2, 500.00  Gilliard) 


Settlement 

$  1,500.00 

806.79 

562.62 

1,105.45 

850.00 
664.55 

999.00 
1,072.58 

250,000.00* 

6,555.55 

2,000.00 
895.00 
5,000.00 

1,125.00 

4,400.00 

(continued) 
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8-28-75 


75-0517-MR  8-28-73 


SC    Barbara  Harrison  aka 

Barbara  A.  Harrison  (now  an 
adult)  and  Frank  Harrison 

MC    Gloria  Patterson 

MC    Charlene  Patterson  Philips 

MC    David  Rogers  and 

Bruce  Frederick  Holmes 


TC    Margaret  Rojo  and  Claudine 
Minguez  aka  Claudine  A. 
Minguez 


September  4,  1969 

June  16,  1972 

June  16,  1972 

May  1,  1970 
(SI, 500.00  Rogers) 
1$    400.00  Holmes) 

October  24,  1969 
(1^900.00  Rooo) 
(:^600.00  Minguez) 


MC 


RESOLVED,  That  the  portion  of  Resolution 
7$-0243-MR  adopted  July  10,  1975,  pertaining  to 
litigated  settlement  of  :^7 ,000.00  payable  to 
Wilma  Garfield  Jensen  and  Merl  Harper  aka  Merlin 
Do  Harper,  be  amended  by  deleting  the  words 
"and  Merl  Harper  aka  Merlin  D<.  Harper";  the 
entire  S7,000.00  to  be  paid  to  Wilma  Garfield 
Jensen. 


Judgments 

TC    Lucille  M.  Callin 
SC    Gary  Lee  Fong 
CC    Elmore  Williams 


March  25,  197O 
(includes  ^$188. 40  costs,  plus 
interest  if  demanded) 

August  50,  1972 
(includes  h^2.00  costs,  plus 
interest  if  demanded) 

December  22,  1969 
(includes  S499«15  costs,  plus 
interest  if  demanded) 


1,575.00 

1,500.00 
1,000.00 

1 , 900 . 00 

1,500.00 


8 , 816 . 74 


502.00 


7,999.15 


MC 


RESOLVED,  That  the  portion  of  Resolution 
75-0230-MR  adopted  June  26,  1973    pertaining  to 
judgment  of  ^7? 500. 00  payable  to  Maybelle  Draxton, 
be  amended  by  adding  court  costs  of  ^235. 13, 
making  the  total  payment  S7,733.13.  253,13 


S  302,562.32 


♦Appropriation  No.  3 . 735- 804= 999  ^215,499.20 
Appropriation  No.  3.735.804.000  87,063.12 

S302,562.32 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  August  28,  1973. 


Secretary  and  Assistant  General  Manager 


-  2  - 
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develop  a  master  plan  for  recreation.     It  was  decided  that  an 
advisory  committee  composed  of  governmental  officials  and 
private  citizens  of  San  Francisco  and  San  Mateo  Counties  would 
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MONTHLY  REPORT  FOR  JULY  1973 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

FROM:       General  Manager  and  Chief  Engineer 


Water  Supply: 

1.  Rainfall:     No  significant  amount. 

2.  Hetch  Hetchy  \n.tQr  import:     An  -werage  of  265  .5  million 
gallons  per  d::y   (MGD)  for  the  month  of  July. 

3.  Sunol  Valley  Filtration  Plant  rreated  ^2.1  MGD. 
San  Andreas  Fii 'oration  Plant  treated  57.1  MGD. 

4.  Consumption  (MGD  average): 

July  1973    "     336.4)     4^3  per  cent  more 
July  1972    -  321.1) 

12  months  preceding 

August  1,  1973    -     249.2)     2.6  per  cent  less 
August  I3  1972     -     255.8)  ^ 

5.  Storage  (million  gallons)  as  of  August  20,  1973: 
Alameda  Div. 

1973    ~     29,299)     21.5  per  cent  more 

1972  -  24,115) 

Peninsula  Div. 

im    :    lllleV)  more. 
Total 

1973  -     473BO6)     13^5      p  cent  more 
1972    -  42,076) 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 


Room  282,  City  Hall 
2:30  p.m. 
August  28,  1973 


COMMISSIONERS 
H.  Wei ton  Flynn,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
Louis  A.  Petri 
Joseph  P.  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

John  C.  Parrel 1 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


73-157 


Call  to  Order:  2:30  p.m. 

Present:  Commissioners  H.  Welton  Flynn,  Oliver  M. Rousseau, 

Joseph  J.  Diviny,  Louis  A.  Petri,  Joseph  P. Byrne 

The  minutes  of  the  regular  meeting  of  the  Commission  held  August  14, 
1973  were  approved. 

RESOLUTION  On  motion  of  Byrne,  seconded  by  Rousseau,  the 

NO.  following  resolution  was  adopted: 

73-0316    M  Consideration  of  revision  of  existing  schedule 

of  rates,  fares,  and  charges  by  the  Municipal 
Railway,  so  as  to  reduce,  or  eliminate  entirely 
the  fare  for  handicapped  persons  (mentally 
retarded)  by  the  San  Francisco  Community 
Rehabilitation  Workshop. 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0317    H  Award  of  HH  Contract  No,  475  -  San  Joaquin  Pipe- 

lines, Encasement  at  Highway  99,  to  Chas.  I. 
Cunningham  Company  of  Oakdale  -  Amount, 
$181,111.00 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0318    H  Award  of  HH  Contract  No.  476  -  Moccasin-Newark 

Transmission  Lines,  Relocate  Towers  at  Highway 
99  -  Slater  Electric  Company  of  California,  Inc., 
of  Folsom  -  Amount  $37,800.00 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0319    H  Sale  of  City-owned  portion  of  12,000  volt  over- 

head circuit  "H-Bryant-Turk-1&2"  to  Pacific  Gas 
and  Electric  Company 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0320    H  Completion  of  HH  Contract  No.  472  -  South  Fork 

Maintenance  Yard,  Install  Concrete  Floor  - 
Total  amount,  $6,920 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 


73-158 


^  ^  > 


On  motion  of  Diviny,  seconded  by  Oetri,  the 
following  resolution  was  adopted: 

Approving  collection  of  damage  claims  by  Bureau 
of  Light,  Heat  and  Power  -  July  1973 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  By  me 


On  motion  of  Diviny,  seconded  by  Petri,  the 
follov/ing  resolution  was  adopted: 

Reestablishment  of  omitted  Rights  of  Way  Easement 
across  former  City  land  in  Alameda  County 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 

On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Bid  Call,  WD  Contract  No.  1619  -  Laying  of  16-Inch 
Ductile  Iron  and  18-Inch  O.D. Steel  Mains  in  Turk 
Street  between  Buchanan  and  Divisadero  Streets 
and  in  Filbert  Street  at  Van  Ness  Avenue 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.   162  3  -  Laying  of  8-Inch 
and  12-Inch  Ductile  Iron  Mains  in  Fairfax  Avenue, 
Lane  and  Keith  Streets  -  Dalton  Construction 
Company,  Foster  City  -  Net  amount,  $53,400.00 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1625  -  Excavation  and 
Repaving  for  Water  Service  Trenches  -  Lowrie 
Paving  Company,  Inc. ,  South  San  Francisco  - 
Amount,  $80,897.50 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri,  By  me 


On  motion  of  Byrne,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1502 R  -  Laying  of 
16-Inch  Ductile  Iron  Main  in  Valencia  Street 
between  14th  and  Market  Streets;  M. G.M. Construc- 
tion Company,  Contractor  -  $78,955.30,  as 
modified 


73-159 


Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 

On  motion  of  Byrne,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0327    W  Settlement  of  claim  against  Pacific  Gas  and 

Electric  Company  by  payment  to  City  of  $8,280 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 

On  motion  of  Byrne,  seconded  by  Rousseau,  the 
following  resolution  v;as  adopted: 

73-0328    V7  Write-off  of  accounts  receivable,  July  1973 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0329    M  Bid  Call,  MR  Contract  No.  601-Revised  -  Twin 

Peaks  Tunnel  Track  Reconstruction 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, Byrne 
Commissioner  Petri  was  excused  at  3:45  p.m. 

On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0330    M  Bid  Call,  MR  Contract  No.  604  -  Upper  Ocean 

Avenue  Motor  Coach  Yard  Temporary  Streetcar 
Storage  Track 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 

On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0  331    M  Award  of  MR  Contract  No.  700  -  Presidio  Building 

Alterations  to  Offices  -  William  Mcintosh  &  Son, 
San  Francisco  -  Total  amount,  $96,380.00 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 

On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0317-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  in  the  total  amount  of  $302,562.32 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


73-160 


Copies  of  the  foregoing  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistcuit  General  Manager  of  the  Public  utilities 
Commission, 

****** 


Special  Order  of  Business  -  2:30  p.m. 

PUBLIC  HEARING  -  To  consider  revision  of  existing  schedule  of  rates, 

fares,  and  charges  by  the  Municipal  Railway,  so  as 
to  reduce,  or  eliminate  entirely,  the  fare  for 
handicapped  persons  employed  by  the  San  Francisco 
Community  Rehabilitation  Workshop 

John  M.  Woods,  Mtinicipal  Railway  General  Manager,  stated  that  on 
February  26,  1973,  the  Board  of  Supervisors  adopted  Resolution 
No.  111-73  requesting  the  Public  Utilities  Commission  to  give 
consideration  to  reducing  Municipal  Railway  fares  to  five  cents,  or 
eliminating  them  entirely,  for  handicapped  persons  employed  by  the 
San  Francisco  Community  Rehabilitation  Workshop  (SFCR'-J) . 

The  Workshop,  475  Brannan  Street,  employs  approximately  150 
individuals  who  are  mentally  retarded,  afflicted  with  cerebral  palsy, 
or  otherwise  physically  handicapped.     The  Board  of  Supervisors' 
resolution  states  that  the  United  States  Department  of  Labor  has  set 
a  very  low  hourly  rate  of  pay  for  this  class  of  individual  -  in 
many  instemces  20C  to  50<J  an  hour,  which  returns  a  total  pay  check 
of  approximately  $50.00  monthly. 

This  was  the  only  organization  mentioned  in  the  Board  of  Supervisors' 
request  to  the  Public  Utilities  Commission.     However,  Mr.  Woods  said, 
upon  researching  the  matter  it  becaune  evident  there  are  many  other 
groups  in  San  Francisco  who  provide  similar  workshop  service  and 
activity  programs  for  the  mentally  retarded, 

Mr.  Woods  pointed  out  that  the  Municipal  Railway  is  a  deficit  utility. 
If  all  the  150  handicapped  persons  employed  in  the  Community 
Rehabilitation  Workshop  are  Muni  riders,  and  if  all  pay  5<:  a  trip, 
it  would  cost  the  Muni  $30  a  day;  this  would  result  in  an  annual 
reduction  in  revenue  of  about  $7500. 

Statistics  indicate  there  are  approximately  750  similarly  handicapped 
persons  employed  in  various  San  Francisco  agencies  serving  the 
retarded. 

There  are  also  some  15,000  recipients  of  Aid  to  the  Totally  Disabled 
(ATD)  living  in  San  Francisco,  who  would  also  be  expected  to  seek 
lower  fares. 

In  view  of  these  facts,  Mr.  Woods  said  he  would  make  no  recommenda- 
tion to  the  Commission  at  this  time.     He  asked  that  comments  be  heard 
from  the  people  present  and  the  matter  be  taken  under  submission, 
to  be  heard  at  a  later  date  when  the  subject  could  include  considera- 
tion of  fare  reduction  for  retarded  persons  involved  in  programs 
throughout  the  City. 

Mr.  Woods  referred  also  to  a  recent  newspaper  article  mentioning 
federal  cutbacks  which  have  affected  the  funding  of  the  San  Francisco 
Community  Rehabilitation  Workshop,  in  which  the  earnings  of  these 
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individuals  were  quoted  as  from  50^  to  $3.00  per  hour.  Mr.  Woods 
stated  he  would  be  opposed  to  granting  a  reduced  Muni  fare  to  any 
of  those  individuals  earning  $3.00  per  hour. 


The  Commission  then  heard  from  others  who  asked  that  their  members 
be  included  in  the  plan. 

John  J.  Sullivan,  515-46th  Avenue  -  Helpers  of  the  Mentally  Retarded. 

Commended  the  idea  of  reduced  fare  for  the  mentally  retarded. 
Stated  his  organization  has  18  mentally  retarded  clients  in 
three  homes,  and  would  like  consideration  be  given  this  group. 

Lawrence  W.  Miguel,  2655-21st  Avenue  -  San  Francisco  Community 
Rehabilitation  Workshop. 

Stated  it  was  he  who  initiated  the  action  in  the  Board  of 
Supervisors,  through  Supervisor  Peter  Tamaras;  however,  it  was 
not  his  intention  that  the  resolution  passed  pertain  to  his 
organization  only,  and  the  other  workshops  and  recreation 
centers  for  the  mentally  retarded  should  have  been  included. 
He  submitted,  for  the  record,  a  copy  of  his  letter  to  the 
Board  of  Supervisors  requesting  resolution  amendment,  with  a 
copy  of  the  enclosed  list  of  the  workshops  and  centers. 

At  this  point  the  Commission  and  Utilities  General  Counsel  William 
F.  Bourne  discussed  whether  because  the  notice  for  today's  hearing 
specified  fare  consideration  for  handicapped  individuals  employed 
by  SFCRW,  similar  persons  participating  in  the  various  other 
resources  for  the  mentally  retarded  in  San  Francisco  could  also  be 
included  cuid  acted  upon  today. 

Mr.  Crowley  pointed  out  that  in  view  of  the  number  of  additional 
agencies  and  retarded  persons  involved,  it  would  be  necessary  for 
staff  to  re-evaluate  the  matter.     Research  and  professional  guidance 
from  the  City's  health  department  will  have  to  be  sought  in  order  to 
set  up  guidelines  as  to  eligibility,  etc,  as  the  Muni  staff  is  not 
qualified  in  this  field.     It  was  Mr.  Crowley's  recommendation  that 
the  matter  be  deferred  to  another  public  hearing  so  as  to  permit 
staff  time  for  evaluation  and  recommendation  to  the  Commission, 


****** 


Michael  Lipp,  9494  Market  Street,  Room  703  -  Psychiatric  Social 
Worker,  Mental  Retardation  Program,  Community  Health  Services. 

This  organization  is  designated  by  the  Public  Health  Department 
to  screen,  evaluate  and  refer  any  retarded  individual  to  the 
community  help  agencies  as  necessary.     He  submitted  a  list  of 
11  agencies  serving  the  retarded  population  in  San  Francisco, 
with  a  total  of  756  clients.     Said  to  exclude  this  group  and 
include  another  would  be  unjust. 

He  also  submitted  a  statement  signed  by 

Charles  F.  Agler,  M.D. ,  Director  Mental  Retardation  Program 
J.  Barry  Decker,  CMHS  Program  Chief 

Francis  J.  Curry,  M.D. ,  Director,  Department  of  Public  Health 
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supporting  the  proposal  permitting  5C  bus  fare  to  the  adult 
retarded  population  involved  in  programs  of  rehabilitation 
throughout  the  City.     The  programs  which  they  attend  five  days 
a  week  are  geared  to  provide  training  in  self  care,  home  and 
money  management,  socialization  and  work  experience  which  will 
eventually  lead  many  to  paid  employment. 

Mr.  Lipp  said  that  while  the  retarded  population  of  San  Francisco 
is  enormous ,  his  concern  is  with  the  people  who  are  getting 
rehabilitation  services — he  is  interested  in  getting  them  into 
workshops  and  off  the  welfare  roll. 

Commissioner  Petri  commented  on  the  matter  of  eligibility  for  a 
discount  fare.     He  asked  that  when  the  staff  brings  its  recommenda- 
tion to  the  Commission  at  the  next  public  hearing,  that  it  be  clearly 
stated  that  the  reduced  fare,  if  so  determined,  would  be  all-inclusive 
for  those  qualified  through  being  members  of  certain  types  of 
organizations,  and  not  just  confined  to  individual  groups.     He  asked 
for  a  specific  definition  as  to  how  far  the  Commission  should  go  on 
this,  setting  forth  the  restrictions  as  to  eligibility,  and  stating 
controls  and  guidelines, 

Mr.  Woods  said  his  staff  would  work  through  the  Health  Department 
and  similar  agencies  that  can  research  this.     Mr.  Lipp  stated  his 
organization  is  equipped  to  help  in  this  particular  area  and,  as 
a  legal  organization  of  the  Health  Department,  that  would  be  its 
function. 


****** 


Jean  Haggarty,  35  Kensington  -  Handicapped  worker  of  Goodwill 
Industries , 

They  employ  over  240  physically  handicapped  workers — emotionally, 
scientifically,  and  mentally  disturbed.     Of  these  about  22  are 
earning  80^  per  hour;  another  130  are  earning  belov;  minimum  wage. 
Believes  any  decrease  in  fares  should  be  extended  to  all  handi- 
capped workers  in  the  City. 

John  Dillon,  453  Mississippi  Street  -  San  Francisco  Department  of 
Social  Services. 

Stated  because  of  State  policy  fewer  mentally  retarded  are 
sent  to  the  state  hospital  service.     As  a  consequence  San 
Francisco  has  a  much  larger  mentally  retarded  population,  with 
a  tremendous  problem  of  planning  activities.     In  the  Welfare 
Department  ATD  program  there  are  1600  mentally  retarded  adults, 
about  one-third  of  whom  are  in  the  workshops.     Because  of 
shrinking  resources  and  less  assistance  from  state  and  federal 
funds,  resources  in  the  Community  are  less.     The  workshops  help 
these  people  survive  in  the  outside  world,  and  assistance  in 
getting  the  people  to  and  from  the  workshops  will  be  beneficial. 
Some  can  get  on  and  off  buses,  but  all  cannot  make  change. 

Roberta  Schnitzer,  Sloat  Boulevard  and  Great  Highway  -  The  Recreation 
Center  for  the  Handicapped. 

Because  of  their  handicaps,  a  limited  number--16  out  of  637 — use 
the  Muni  for  access  to  progrsmis .     The  fare  as  it  stands  now  is 
too  expensive. 


****** 
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A  short  discussion  by  the  Commission  followed. 

Commissioner  Byrne  said  he  believed  the  members  of  the  Commission 
have  a  sincere  interest  in  helping  the  mentally  handicapped  who 
are  residents  of  Scin  Francisco.     To  allov;  review  of  the  facts 
presented  he  moved  that  the  Commission  adopt  a  resolution  taking 
under  submission  the  request  for  reduction  of  Municipal  Railway 
fares  for  handicapped  persons  employed  by  the  SFCHI7,  and  that  a 
public  hearing  be  held  on  the  entire  matter. 

Mr.  Woods  suggested  that  the  hearing  be  scheduled  for  the  first 
meeting  in  October,  to  allow  time  for  staff  to  gather  all  informa- 
tion and  obtain  professional  guideuice  to  determine  recommended 
eligibility  standards,  etc. 

Thereupon,  on  motion  of  Commissioner  Byrne,  seconded  by  Commissioner 
Rousseau,  Resolution  No.  73-0  316  was  adopted,  taking  under  submission 
the  request  for  reduced  fares  for  handicapped  persons  employed  by 
the  SFCHW,  and  setting  the  date  of  October  9,  1973,  for  public 
hearing  on  the  consideration  of  the  reduction  or  elimination 
entirely  of  fares  for  retarded  persons. 


****** 


(NOTE:     Supervisor  Peter  Tamaras,  who  entered  the  meeting  at  the 
conclusion  of  the  agenda,  stated  he  was  in  accord  with  the 
Commission's  action  to  consider  the  matter  of  reduced  fares  for 
the  mentally  retarded  employed  in  workshops  on  the  broader  basis 
than  for  the  specified  workshop,  and  said  he  would  be  at  the 
October  9  public  hearing.] 


****** 


i^oolution  No.   73-0319 — Declaring  as  surplus  to  City's  needs  City- 
owned  portion  of  12,000  volt  overhead  circuit  "H-Bryant-Turk-1&2*' 
used  to  supply  power  to  the  Municipal  Railway  Turk  Substation,  and 
authorizing  sale  to  Pacific  Gas  and  Electric  Company  for  $1.00. 

Oral  L.  Moore,  Hetch  Hetchy  Project  General  Manager,  explained  that 
this  minor  section  of  the  circuit  on  Steiner  Street,  Hermann,  Duboce 
Market  and  Sanchez,  over  to  Guerrero  Street,  was  formerly  owned  by 
the  Market  Street  Railway  Company  and  was  acquired  by  the  City 
when  it  purchased  the  company  in  1945.     The  balance  of  the  feeder 
out  to  the  PG&E  Station  H  is  owned  by  PG&E. 

Ownership  of  the  circuit  has  disadvantages  to  the  City;  namely, 
liability  for  injury  or  damage  and  the  potential  cost  of  under- 
grounding.     In  August  of  last  year  circuit  H-Bryant-Turk-2  fell  on 
the  N  Street  car  trolley  wires  and  caused  $13,262  damage.     Last  year, 
Sanchez  Street  between  Market  and  Duboce  was  included  in  the  Under- 
ground District  by  the  Department  of  Public  Works,  which  necessitates 
deadending  of  the  circuit  at  Market  and  Diaboce.     If  this  circuit  is 
sold  to  PG&E  before  the  work  is  done.  City  can  save  $1,650. 

Since  the  circuit  must  remain  under  PG&E  control,  there  is  no 
potential  buyer  other  than  the  PG&E, 

****** 
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Resolution  No.  73-0322 — Re-Establishment  of  omitted  rights  of  way 
easement,  containing  9.66  acres,  for  Hetch  Hetchy  electrical  power 
transmission  lines  and  towers  over  land  parcel  in  Al^»oria  ronnty 
previously  conveyed  by  City  to  Coleman  and  Catherine  Foley  by 
Exchange  Deed  dated  January  21,  196  3. 

Mr.  Moore  explained  that  because  of  construction  of  the  San  Antonio 
(Turner)  Dam  in  Alameda  County,  an  exchange  of  City  property  adjacent 
to  the  reservoir  area  for  the  Foley  property  was  effected  by  the 
Water  Department.     Inadvertently  an  existing  rights  of  way  easement 
for  the  City's  Hetch  Hetchy  power  transmission  towers  and  lines 
through  the  City's  land  exchanged,  was  omitted  from  the  exchange 
deed. 

Action  by  the  City  was  initiated  to  adjust  the  discrepancy. 
Subsequent  to  the  filing,  a  Settlement  Agreement,  providing  a  suit- 
able rights  of  way  easement  to  City  through  the  Foley's  lands,  in 
consideration  of  a  sum  of  $1,500,  has  been  signed  by  the  defendants 
cind  tendered  to  City  for  acceptance. 


****** 


WD  Item  No.  5 — Rejection  of  all  bids  on  WD  Contract  No.  1594,  was 
taken  off  calendar  for  further  review  by  the  City  Attorney. 

Arthur  H.  Frye,  Jr.,  Water  Department  General  Manager  and  Chief 
Engineer,  explained  that  McGuire  and  Hester  on  August  16,  1973, 
submitted  to  the  Commission  a  low  bid  in  the  total  amount  of 
$175,674.00  under  WD  Specification  1594 — Laying  of  16-Inch  Ductile 
Iron  Main  in  34th  Avenue,  Judah  to  Irving,  and  in  Irving,  34th  to 
45th  Avenues.     However,  information  as  to  his  workers  on  Sheet 
ST-123C  entitled  "Note  to  Bidders,  Manpower  Utilization  Projection," 
was  not  furnished. 

Acceptance  of  the  deficient  low  bid  was  protested  by  the  second  low 
bidder,  W.  L.  Fairey  (total  bid  amount,  $145,165.00). 

The  situation  was  reviewed  by  the  City  Attorney's  Office  who 
recommended  rejection  of  all  bids. 

Mr.  Frye  explained  that  customarily  there  are  certain  bid  sheets, 
namely,  A,B,C,  and  D,  which  are  inserted  in  the  Water  Department 
contract  specifications.     A  and  B  are  inserted  for  work  estimated 
at  less  than  $300,000,  and  Sheets  A,B,C,  and  D  are  inserted  for 
work  estimated  at  ov4r  $300,000.  In  this  instance  the  job  under  WD 
Contract  1594  was  estimated  at  less  than  $300,000.  Bid  sheet  C 
C  had  been  inserted  in  the  specifications  inadvertently. 
Commissioner  Byrne  iiquired  as  to  the  circumstances  of  the  bid 
opening — whether  the  bids  were  checked  for  deficiency  before  the 
bid  price  was  revealed.     He  said  he  was  not  in  favor  of  a  bidder's 
price  being  exposed,  especially  in  a  re-bid. 

Commissioner  Rousseaii  asked  if  the  award  could  legally  be  made  to 
the  low  bidder,  inasnuch  as  the  inclusion  of  the  disputed  sheet  was 
a  clerical  error, 

Mr.  Bourne  said  that  since  this  occurred  while  he  was  away  on 
vacation  he  was  not  completely  familiar  with  all  the  details  and 
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could  not  advise  at  this  time,  but  would  have  to  study  the  matter. 
He  did  advise,  however,  that  since  there  has  been  a  protest  lodged, 
until  that  protest  is  resolved,  the  Controller  will  not  certify  the 
contract  for  award. 

Commissioner  Flynn  expressed  his  concern  in  these  "affirmative 
action"  contracts,  cind  asked  that  great  care  be  exercised  in  the 
preparation  of  the  contracts  so  that  a  like  situation  does  not 
arise. 

Commissioner  Petri  said  he  would  like  to  see  the  contract  awarded 
without  going  through  the  added  expense  of  re- advertisement. 

After  brief  discussion.  Commissioner  Rousseau  moved  that  the  matter 
be  taken  off  calendar  for  further  information  from  the  City 
Attorney,  and  that  it  be  considered  at  the  next  meeting 
(September  11)  so  as  to  meet  the  30-day  period  for  award  following 
date  of  bid-opening.     Commissioner  Byrne  seconded,  and  on  roll  call 
the  motion  carried  unanimously, 

****** 


Resolution  No.  73-0329 — Authorizing  Bid  Call  for  MR  Contract  No. 601- 
Revised — Twin  Peaks  Tunnel  Track  Reconstruction. 

Rino  Bei,  Municipal  Railway  Transit  Improvement  Program  Project 
Director,  gave  a  brief  review  of  the  revised  plans  and  specifica- 
tions and  the  various  construction  alternatives  being  offered  to 
the  contractors  to  allow  greater  flexibility  in  their  construction 
methods . 


****** 


Commissioner  Petri  was  excused  at  3:45  p.m. 


****** 


Communications ; 

Secretary  John  C.  Farrell  reported  receipt  of  letter  dated  August  15, 
1973,  from  the  Commission  on  Aging.     The  Acting  Executive  Director 
Bernard  F.  Schussel  quoted  a  resolution  of  that  Commission  asking 
that  no  restrictive  hours  apply  to  the  reduced  fare  for  senior 
citizens . 

Mr.  Farrell  said  that  Railway  management  has  been  asked  for  a  study 
and  recommendation. 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 

Mr.  Crowley  announced  the  arrival  of  the  second  prototype  trolley 
coach  from  Flyer  Industries  Limited,  Winnipeg,  Canada,  which  was 
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on  display  outside  the  City  Hall 


Roll  Call: 

All  Commissioners  passed, 


****** 


John  C.  Far re 11 
Secretary  and  Assistant 
General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

73-0316 

RESOLUTION  NO  


WHEREAS,  The  Board  of  Supervisors  by  Resolution  111-73 
dated  March  5,  1973  has  requested  the  Public  Utilities 
Commission  to  give  consideration  to  reducing  Municipal 
Railway  fares  to  five  cents  or  eliminating  them  entirely, 
for  handicapped  persons  employed  by  the  San  Francisco 
Community  Rehabilitation  Workshop;  and 

WHEREAS,  A  public  hearing  was  calendared  and  held 
on  the  proposed  fare  reduction  on  August  28,  1973;  and 

WHEREAS,  At  the  public  hearing  representatives  of 
handicapped  groups  other  than  those  employed  by  the  San 
Francisco  Community  Rehabilitation  Workshop  voiced 
requests  for  consideration  of  a  reduced  fare;  now,  there- 
fore ,  be  it 

RESOLVED,  That  this  Commission  takes  under  submission 
request  for  the  reduction  of  Municipal  fajc3  to  five 
cents  or  the  elimination  of  fares  entirely  for  handicapped 
persons  employed  by  the  San  Francisco  Community  Rehabilita- 
tion Workshop;  and,  be  it  further 

RESOLVED,  That  a  public  hearing  be  held  by  this 
Commission  on  October  9,  1973  on  the  consideration  of  the 
reduction  or  elimination  entirely  of  fares  for  retarded 
persons . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  A^jg^jg^  .  7  3_  


Secretary  and  Assistant  General  Manager 


MONTHLY  REPORT  FOR  JULY  1973 


SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

FROM:       General  Manager  and  Chief  Engineer 

Water  Supply: 

1.  Rainfall:     No  significant  amount, 

2.  Hetch  Hetchy  v^?.':er  inport:     An  i'.verage  of  265.5  million 
gallons  per  d::y   (MGD)  for  the  r.ionth  of  July. 

3.  Sunol  Valley  Filtration  Plant  treated  42.1  MGD. 
San  Andreas  Fi±jration  Plant  treated  57.1  MGD. 

4.  Consumption  (MGD  average): 

July  1973     -     336.4)     4^3  per  cent  more 
July  1972    -  321.1) 

12  months  preceding 

August  1,  1973    -     249.2)     2.6  per  cent  less 
August  1,  1972     -  255.8) 

5.  Storage  (million  gallons)  as  of  August  20,  1973: 
Alameda  Div. 

1973    -     29,299)     21.5  per  cent  more 
1972    -  24,115) 

Peninsula  Div. 


I91I    :  3.0  per  cent  .ore. 


Total 


1973    -     47,806)     13^5  ^^^^  ^^^Q 

1972    -  42,07d) 
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Operations  and  Maintenance 
BARTD 

Embarcadero  Street  Station 

A  portion  of  the  l6-inch  temporary  service  between 
Spear  and  Main  Streets  was  relocated  as  it  was  in  the  way 
of  Station  construction. 

Castro  Street  Station 

A  l6-lnch  main  crossing  Market  at  Castro  was 
Installed  but  is  not  yet  in  service. 

Main  Break 

At  approximately  2:00  a.m.,  Monday,  July  l6,  our  l6-inch 
main  at  Pacific  and  Montgomery  broke  due  to  the  operations  of 
a  Department  of  Public  Works  contractor  in  a  pavement  reconstruc- 
tion project.     VJater  service  was  interrupted  to  our  consumers, 
including  several  restaurants,  until  repairs  were  completed  at 
approximately  2:00  p.m.     The  Department  will  attempt  to  recover 
the  costs  of  repairs  from  parties  responsible  for  the  main  break. 

Vandalism 

On  July  31,  ^5  brass  sprinkler  lids  weighing  approximately 
one  pound  were  stolen  from  the  automatic  sprinklers  at  Sunset 
Reservoir;  also  20  brass  lids  were  stolen  from  sprinklers  at 
Merced  Manor.     It  is  presumed  that  the  lids  were  stolen  for  the 
value  of  the  mietal.     A  rubber  composition  type  lid  is  being 
ordered  as  replacement  in  an  effort  to  reduce  this  type  of  theft. 

During  the  month  there  were  three  grass  fires  in  the  Alameda 
watershed.  Two  of  the  fires  are  attributed  to  trespassers  while 
the  other  was  due  to  an  automobile  accident. 

Crystal  Springs  Watershed  Recreation 

On  July  25  3  Mr.  Frye  and  Mr.  Medbery  met  v-Jith  Supervisor 
V/llllam  Royer,  members  of  the  Park-Recreation  Commission  and  of 
the  Planning  staff  of  San  Mateo  County,  and  Mr.  Edward  Williams 
of  Eckbo,  Dean,  Austin,  and  Williams,  Landscape  Architects, 
Urban  Design,  Environmental  Planning,  to  discuss  the  development 
of  recreation  in  Crystal  Springs  watershed  East  of  the  Lakes. 
They  v/ere  informed  that  this  Department  is  in  the  process  of 
negotiating  a  contract  with  Eckbo,  Dean,  Austin,  and  Williams  to 
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develop  a  master  plan  for  recreation.     It  was  decided  that  an 
advisory  committee  composed  of  governmental  officials  and 
private  citizens  of  San  Francisco  and  San  Mateo  Counties  would 
be  formed  to  insure  full  participation  in  the  project.  In 
addition  to  this  committee  there  will  also  be  public  hearings 
to  insure  participation  by  all  who  are  interested.  Supervisor 
Royer  is  to  furnish  this  Office  with  the  names  of  comm.ittee 
members  from  San  Mateo  County. 

Water  Sales 


July 
1973 


$2,5883047 


Fiscal  Year 
1973-1974  to 
July  31 


$2,681,556 

Leases  and  Permits 

For  the  1972-1973  fiscal  year  the  Department  collected 
$916,736  from  leases  and  permits  as  compared  to  the  1971-1972 
income  of  $712,795,  an  increase  of  $203,941.     Included  in  the 
1972-1973  income  was  a  settlement  for  lease  cancellation  in  the 
amount  of  $88,950. 

Rents  for  the  month  of  June  included: 

Santa  Clara  Sand  and  Gravel  $5,088 

Crystal  Springs  Golf  Course  5,836 

Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  13 
vehicles . 

Vehicular  Accident  Rate 

During  the  month  of  June  there  were  9  accidents  in 
2  of  which  the  Department  driver  was  at  fault.  Our 


Total  Collections 


July 
1972 

$2,610,164 

Net  Paying  Sales 

Fiscal  Year 
1972-1973  to 
July  31 


Decrease 


$22,117 


Increase 


$2,498,410 


$183,146 
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frequency  Tcize  for  all  acciie.its  was  45.39  per  million 
miles  while  driving  196,123  miles. 

Industrial  Accidents 

There  were  3  lost  time  injuries  in  July  for  a  total 
of  24  for  the  calendar  year. 

Service  Renewals 

July  Fiscal  Year 

1973  1973-1974 

Replacement  of  old, 
corroded,  or  undersized 

piping  274  274 


Meter  Repairs 


July  Fiscal  Year 

1973  1973-1974 


CDD  -  all  sizes  278  278 

Peninsuj.a  (inspected  and 

repaired  as  needed)  9  9 

Contract  Program 

1,  1-1/2,  and  2-inch  22  22 

Flushing 

Area  flushing  was  not  scheduled  for  the  month. 

Ju]y  Fiscal  Year 
1973  1973-1974 

Mains  (all  sizes) 

Linear  Feet  0  0 

Number  of  individual 
flushings  to  correct 

objectionable  conditions  l8  l8 
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MINUTES 

PUBLIC  UTILITIES  C0MI4ISSI0N 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Joseph  L.  Alioto,  Mayor 

Room  2  82,  City  Hall 
2:30  p.m. 


September  11,  1973 


COMMISSIONERS 
H.  Welton  Flynn,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
Louis  A.  Petri 
Joseph  P,  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 

John  D.  Crowley 
GENERAT.  MANAGER  OF  PUBLIC  UTILITIES 

John  C.  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 
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Call  to  Order 
Present : 

Absent: 


2:30  p.m. 

Commissioners  H.  Welton  Flynn,  Louis  A,  Petri, 
Joseph  P.  Byrne 

Commissioners  Oliver  M.  Rousseau,  Joseph  J.  Diviny 


The  minutes  of  the  regular  meeting  of  the  Commission  held  August  28, 
1973  were  approved. 


RESOLUTION 
NO. 

73-0332  H 


On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Settlement  of  claim  of  Ronnie  Fields  -  $90.29 

Vote:    Ayes-Flynn,  Petri,  Byrne 


73-0333  H 


On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Completion  of  HH  Contract  No,  4 61- -Improvements 
to  Domestic  Water  Supply  System  at  Moccasin  - 
E.  H.  Morrill  Company,  Contractor  -  $37,794.00, 
as  modified 

Vote:     Ayes-Flynn,  Petri,  Byrne 


73-0  334  W 


On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Bid  Call,  WD  Contract  No.  1631 — Laying  of  8" 
Ductile  Iron  Main  in  Broadway,  Battery,  Filbert 
and  Sansome  Streets 

Vote:     Ayes-Flynn,  Petri,  Byrne 


73-0335  W 


On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1622R— Laying  of  8-Inch 
Ductile  Iron  Main  in  Oakdale  Avenue  and  Griffith 
Street,  to  San  Francisco  Water  Department  - 
Net  amount,  $14,155.00 

Vote:     Ayes-Flynn,  Petri,  Byrne 


73-0336  W 


On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Modification  of  WD  Contract  No.  1586  - 
Credit  $4,000 

Vote:     Ayes-Flynn,  Petri,  Byrne 


73-169 


On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0337    W  Completion  of  WD  Contract  No.  1601 — Furnishing 

and  installing  Utilities  for  Operational  Unit, 
Irvington  Portal  Alameda  County  -  Alart  Plumbing^ 
Inc.,  Contractor  -  $12,853.38,  as  modified 

Vote:     Ayes-Flynn,  Petri,  Byrne 


On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0338    W  Judgment  of  Condemnation  -  Superior  Court  Action 

No,  176862  and  dismissal  of  San  Mateo  Superior 
Court  Action  Nos.   1122  71,  113072,  113137  - 
Water  Department,  San  Mateo  County  acquired 
by  the  State  for  freeway  purposes   (Interstate  2  80) 

Vote:     Ayes-Flynn,  Petri,  Byrne 


On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0339    W  Approving  collection  of  claims  for  damages  - 

Month  of  August  1973 

Vote:    Ayes-Flynn,  Petri,  Byrne 


On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0340    w  Award  of  Water  Department  Contract  No.  1594  - 

Laying  of  16-Inch  Ductile  Iron  Main  in  34th 
Avenue- Judcdi  to  Irving,  and  in  Irving  Street- 
34th  to  45th  Avenues,  to  McGuire  and  Hester, 
Oakland  -  Net  amount,  $120,190,00 

Vote:     Ayes-Flynn,  Petri,  Byrne 


On  motion  of  Byrne,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0332-MR  Approving  payment  of  claims  -  Total  amount, 

$47,979.42 

Vote:     Ayes-Flynn,  Petri,  Byrne 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretairy  JU!«is-<-an.t  General  Manager  of  the  Public  Utilities 

Conuaission. 


****** 
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Resolution  No.   73-0335 — awarding  WD  Contract  No.  1622R — Laying  of 
8-Inch  Ductile  Iron  Main  in  Oakdale  Avenue  and  Griffith  Street,  to 
San  Francisco  Water  Department,  in  the  net  amount  of  $14,155.00. 

Commissioner  Byrne  asked  if  this  was  the  usual  procedure  followed 
and  if  the  Water  Department  generally  bids  on  projects. 

Arthur  H.  Frye,  Jr.,  Water  Department  General  Manager  and  Chief 
Engineer,  stated  that  although  the  procedure  had  not  been  followed 
for  some  time,  it  has  been  regarded  as  a  valuable  training  program 
for  new  employees.     The  Water  Department  will  continue  submitting 
bids  on  jobs  of  this  size  periodically. 

Commissioner  Petri  urged  that  adequate  and  accurate  cost  figures  be 
maintained.     He  requested  that  a  cost  report  be  submitted  to  the 
Commission  when  the  job  is  completed. 

Mr,  Frye  stated  this  would  be  done. 


Resolution  No.  73-0338 — authorizing  the  City  Attorney  to  have  a 
judgment  of  condemnation  entered  in  San  Mateo  Superior  Court, 
Action  No.  176862;  fixing  fair  market  value  of  certain  real  property 
and  interests  in  real  property  at  $4,590,485   (fair  market  value  as 
appraised  by  San  Francisco  Director  of  Property).     $3,500,000  of 
this  amount  has  already  been  received.     Interest  at  7  per  cent  per 
annum  will  be  paid    by  the  State  from  January  1,  1970,  on  the  unpaid 
balance.     Resolution  further  authorizes  stipulation  to  dismissal  of 
San  Mateo  Superior  Court  Actions  1122  71,  113072,  and  113137. 

Arthur  H.  Frye,  Jr.,  Water  Department  General  Manager  and  Chief 
Engineer,  stated  this  covered  that  portion  of  the  road  north  of  the 
bridge  in  the  Crystal  Springs  Dam  up  to  where  it  joins  Skyline. 

Wallace  Wortman,  Director  of  Property,  explained  that  it  involved 
7  miles  of  right-of-way,  from  San  Bruno  to  the  North  end  of  the 
Eugene  Doran  Bridge;  area  includes  76  parcels  of  land.  Acquisition 
proceedings  remain  for  portions  of  the  right-of-way  to  the  south, 
excluding  the  4-mile  section  which  was  donated  in  1969.  Settlement 
is  expected  in  three  or  four  months. 


****** 


Resolution  No.   73-0340 — awarding  WD  Contract  No.   1594 — Laying  of 
16-Inch  Ductile  Iron  Main  in  34th  Avenue-Judah  to  Irving,  and  in 
Irving  Street-34th  to  45th  Avenues,  to  McGuire  and  Hester,  of  Oakland, 
in  the  net  amount  of  $120,190.00, 

This  item  was  calendared  on  August  28,  1973,  with  a  recommendation 
for  rejection  of  all  bids  as  the  low  bidder  did  not  furnish  the 
required  information  as  to  his  workers  on  Sheet  ST-123C  entitled 
"Notice  to  Bidders,  Manpower  Utilization  Projection,"  and  acceptance 
of  the  deficient  bid  was  protested  by  one  of  the  bidders. 
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Mr.  Bourne  stated  he  reviewed  all  documents  and  this  was  a  technical 
defect  only.     It  was  determined  the  possibility  of  legal  attack  is 
remote. 

Commissioner  Flynn  asked  why  the  particular  form  was  included  when 
the  job  was  less  than  $300,000. 

Mr.  Bourne  explained  the  form  is  a  legal  requirement  of  the  Federal 
Government  on  contracts  over  $500,000  and  is  a  declaration  of  the 
number  of  minorities  which  will  be  hired  by  the  contractor.     In  this 
instance  the  form  was  inadvertently  inserted  and  Mr.  Bourne 
recommended  that  the  Commission  waive  the  technical  defect  in  the 
contract. 

Commissioner  Flynn  requested  that  guidelines  for    form  requirements 
in  contract  procedures  be  drawn  up  and  submitted  for  Commission 
approval. 


Resolution  No.  73-0332-MR — requesting  the  Controller  to  draw  warrants 
in  settlement  of  claims  against  the  Municipal  Railway  in  total  amount 
of  $47,979.42. 

Commissioner  Byrne  inquired  as  to  the  number  of  cases  the  City 
Attorney's  office  defends  in  the  courts. 

Mr.  Bourne  explained  that  cases  are  continously  being  defended  in >the 
courts  with  eight  attorneys  trying  Railv^ay  cases.     The  City  is  sued 
on  an  average  of  three  times  a  day,  he  said;  and  there  are  2,500  to 
3,000  cases  awaiting  trial. 


•k-kifkitie 


Communications : 
None 


•kitk-k-k-k 


General  Manager  of  Public  Utilities  Calendar  Items; 
None 


****** 


Roll  Call: 

All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 


73-172 


73-173 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO,_a- 


1 


WHEREAS,  On  July  5,  1973,  a  street  light  globe  fell  on 
the  windshield  of  an  automobile  owned  by  Ronnie  Fields;  and  „ 

WHEREAS,  The  automobile  owner,  Ronnie  Fields,  has  filed  a 
claim  in  the  amount  of  $90.29  (NINETY  AND  29/100  DOLLARS);  and 

"         WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  and  the 
City  Attorney's  office,  after  investigation,  recommend  payment  of 
claim;  now,  therefore,  be  it        ^     .  -  .v     .  ..npiinv 

RESOLVED,  That  this  Commission  approves  settlement  in  the 
amount  of  $90.29  (NINETY  AND  29/100  DOLLARS). 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  September  11,   19  73  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMi^iSSION 

CITY  AND  COUNTY  OF  SAN  FRAfiCISCQ 
HN!  Oj      ^  ?  'J  -Hi 

RESOLUTION  Nr>-  


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  HH'-461,  Improvements  to  Domestic  Water  Supply  System 
at  Moccasin,  as  satisfactorily  completed;  allows  a  236--day  extension 
of  time  for  unavoidable  delays  caused  by  revision  of  electrical 
panel  design  and  delivery  of  material;  approves  credit  Modification 
of  Contract  No,  1  in  the  amount  of  $30,00,  and  approves  final  payment 
of  $6,601,68  in  favor  of  the  contractor,  E,  H,  Morrill  Company, 


I  hereby  certify  that  the  foregoing  resolution  wa^-  >  ,           ay  the  ?i\h\ic  Utilities  Commission 
at  its  meeting  of.  -gj^TEMB^.R   1  1  ^^73  ^  ^  

"^ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  73-0334  


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 


WD  Contract  No.  1631— Laying  of  8"  Ductile  Iron  Main 
in  Broadway,  Battery,  Filbert  and  Sansome  Streets 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  September  11,  1973  


Secretary  and  Assistant  General  Managei 


I 


I 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract 
No.  WD-1622R  -  Laying  of  8-Inch  Ductile 
Iron  Main  in  Oakdale  Avenue  and  Griffith 
Street  -  to  San  Francisco  Water  Department 
in  the  net  amount  of  $14,155.00,  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


SEPTEMRFR  1  1  m 


T 


Secretary  and  Assistant  General  Manager 


J 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCJSCO 
RESOLUTION  No  


RESOLVED,  That  this  Commission  hereby 
requests  the  Controller's  certification  of 
credit  Modification  No.  1  of  Water  Department 
Contract  No.  1586,  Furnish  and  Install  Cathodic 
Protection  for  Bay  Division  Pipelines  Nos.  3 
and  4  between  Milpitas  and  Sunnyvale,  m  the 
amount  of  $4,000.00  for  acceptance  of  a  short 
depth  (460  ft.)  anode  hole  at  Cathodic  Protection 
Station  No.  4. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  ^neeting  of.  SEPTEf'!Rf^^  1  1  1973  fn  7?  n  ^1 

■^^/  .  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nq_'^' ^     ^^  'C'i.J  u 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $90.37; 
approves  Final  Payment  in  amount  of 
$1,583.64,  in  favor  of  Alart  Plumbing,  Inc. 
under  Water  Department  Contract  No.  1601, 
Furnishing  and  Installing  Utilities  for!i...t;:i 
Caretaker's  Cottage,  Irvington  Portal 
Alameda  County.  1. c; 


Hi  \  I ..  ;.  a- 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEfl^RFR  1  1  197? 


'1 

/OA- 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No>  Vi<i>^-C.^ 

WHEREAS,  the  State  of  California  has  brought  three  actions 
in  San  Mateo  County,  being  Superior  Court  Action  Nos,  112271, 
113072  and  113137,  to  acquire  for  freeway  purposes  certain  real 
property  or  interests  in  real  property  presently  under  the  juris- 
diction of  the  San  Francisco  Water  Department  and  located  along 
a  7  mile  strip  between  San  Mateo  Creek  Bridge  near  the  City  of 
Hillsborough  and  a  point  9„2  miles  north  of  Larkspur  Drive  near 
the  City  of  Millbrae  in  San  Mateo  County;  and 

WHEREAS,  the  State  of  California  desires  to  and  has  con- 
solidated said  three  actions  into  a  single  action,  being  San  Mateo 
Superior  Court  Action  No.  176862;  and 

WHEREAS,  the  Director  of  Property's  appraisal  of  the 
fair  market  value  of  the  property  is  $4,590,485o00;  and 

WHEREAS,  pursuant  to  an  Order  of  Court  the  City  has  already 
received  payment  in  the  sum  of  $3,500,000,00;  and 

WHEREAS,  the  State  of  California  is  entitled  to  a  credit 
of  $144,284.55  for  work  done  for  and  at  the  request  of  City;  and 

WHEREAS,  all  conditions  and  reservations  necessary  to  protect 
the  watershed  and  City's  interests  in  and  use  of  said  property  will 
be  contained  in  the  judgment  of  condemnation;  now  therefore  be  it 

RESOLVED,  That  the  Commission  hereby  authorizes  the  City 
Attorney  to  stipulate  to  the  dismissal  of  San  Mateo  Superior  Court 
Action  Nos«  112271,  113072  and  113137;  and  be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the 
City  Attorney  to  have  a  judgment  of  condemnation  entered  in  San 
Mateo  Superior  Court  Action  No.  176862  fixing  the  fair  market  value 
of  the  property  at  $4,590,485.00;  providing  for  payment  to  City  of 
the  net  sum  of  $946,200.45  plus  accrued  interest  at  the  rate  of  77* 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No._ 


per  annum  on  the  amount  of  $4,590,485»00  from  January  1,  1970,  to 
and  including  January  16,  1970,  and  on  the  amount  of  $946,200,45 
after  January  16,  1970,  to  the  date  of  payment  into  court  of  the 
judgment  award,  after  allowing  a  credit  of  $3,500,000.00  for  pay- 
ment previously  made  to  City  pursuant  to  Order  of  Court  and  a  credit 
of  $144,284«55  for  work  done  for  and  at  City's  request;  and  including 
all  of  the  aforesaid  reservations  and  conditions,  „  t 

dated  A^9)i«t.  Jt^   iJ?  ^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  PiMic  UtiUties  Gommission 


at  its  meeting  o/_^_  $£PT£|ViBER   1-1  1973 


Secretary  and  Assistant  General  Manager 


2 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  ^AN  FRA(>IC!^SCO 


RESOLUTION  No._ 


^"i  1  ;^    '-.'^  Wl'^^  i 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  August  1973,  of  claims  for  damages 
which  the  San  Francisco  Water  Department  has  against 

miscellaneous  debtors  in  the  amount  of  $1,546.29  per  list 

f';Ut,A  -  ..,<  .,fuan  \.o  .J..rv.unq  ariC. 
dated  August  31,  1973.  >  v,rr  /i^  to 

in  u'te  I  r.         'mPtt  of 
:.-lA(.  y  190. 00,  ard  al i  other  bids  for  trif- 

^ibov'?^  descri-hac!  -^/crk  are  nereby  rejected.. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  S^P'£i''!BB^   1  1  ^^"^^  ,j  ^ 


Secretary  and  Assistant  General  Manager 


)■ ) 


'  Milt 


I  :.  -■  ri 


PUILIC  UTILITIES  COMMiSSION 

CITY  AND  COUNTY  Or^ffi^  FRAf^l^CQ^ 


!  ^         RESOLUTION  No; 


I     o  a   RESOLVED,  That  this  Coimnission      ^' ^   ;  ■  , 

awards  to  the  lowest  responsible  bidder  the  ^ 
following  contract,  and  waives  a  technical 

deficiency  in  the  low  bid  on  the  advice  of  ~"  ^ 


Utilities  General  Counsel: 


Bevera,?:  San  Francisco  V7ater  Department  Contract 

No.  1594  -  Laying  of  16-Inch  Ductile  Iron 
A.:::'3r  ci    Main  in  34  th  Avenue  -  Judah  to  Irving  and 
in  Irving  -  34th  to  45th  Avenues  to 
3  McGuire  and  Hester  in  the  net  amount  of 
$120,19  0.00,   and  all  other  bids  for  the 
o  above  described  v7ork  are  hereby  rejected. 

I,  v-m  ncc  '^-3.  ■  '■ '  '    -  ' 


■  .  .1-,  ;  -'■  ■ . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTE.'^/jR?^^  f  {  IQJ^ 


Stcretary  and  Assistant  General  Manager 


) 


PUBLIC  UTILITIES  CCI^IISSION 
CITY  AHD  COmriT  OF  SAN  FRA]^]CISCO 

Resolution  No, 


9-11-75 


RESOLVED,  That  on  recopiTnendation  of  the  General  Manager  of 
PulDlic  Utilities,  the  General  Manage.r,  Municipal  Transit  System, 
the  General  Claims  Agent  taereof ,   anct  the  City  Attorney,  this 
Commission  approves  and  here'oy  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  suoh  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-l:- -pi gated  Settlements 


Date  of  Accident 


MC    Beverage  Equipment  Service        July  23,  1973 
SC    Sandra  Rett it  December  6,  1972 

Litigated  Settlements  (CA  Office) 


TC    Nara  Kostuchenko 

MC    Bertha  Lawrence  aka 
Bertha  M.  Lawrence 

CO    William  Leong 

TC    Oral i a  Mil la 

MC    Marie  Saidy 

CC    Joanne  Bassett  Senn  (nov/  an 
adult)  aka  Joanne  Bassett 

TC    Joan  Sonnefeld 

MC    Sue  Swart z 

CC    Mary  Anthony  Themoleas 
(now  an  adult) 

Judgment  (Arbitrated) 

SC    Gladys  J.  Dosdoorian 


June  11,  1971 
October  6,  1972 

August  23,  1970 
March  5,  1970 
December  16,  1969 
July  30,  1970 

January  22,  1971 
August  28,  1970 
February  19,  1970 


Settlement 

$  503.84 
1,200.00 

750.00 
2,200.00 

10,000.00 
4,500.00 
1,550.00 
1,000.00 

2,500.00 
12,500.00 
4,500.00 


January  9,  1968 
(includes  S295«98  costs,  plus 
interest  if  demanded) 


6,775.58 


S    47, 979^42 


Appropriation  No.  3.735.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  11,  1973 « 


Secretary  and  Assistant  General  Manager 


9-11-73 


3  1  ^11 

\ 

MEM  0  R  A  N  D  U  M 


August  24,  19  73 


TO: 


FROM: 
SUBJECT : 


Members,  Public  Utilities  Commission 
Hon,  H.  Welton  Flynn,  President 
Hon,  Oliver  M,  Rousseau 
Hon,  Joseph  J,  Diviny 
Hon.  Louis  A,  Petri 
Hon,  Joseph  P,  Byrne 

John  D.  Crowley 
General  Manager 

People  of  the  State  of  California  v,  CCSF 

San  Mateo  Superior  Court  Action  Nos.   112271,  113072, 

113137,     San  Mateo  Superior  Court  Action  No.  176862 


The  above  entitled  condemnation  actions  have  been  filed 
by  the  State  of  California  to  acquire  for  freeway  purposes  (Juni- 
pero  Serra  Freeway,  1-280)  certain  real  property  and  interests  in 
real  property  presently  under  the  jurisdiction  of  the  San  Francisco 
Water  Department  and  located  along  a  7  mile  strip  between  San  Mateo 
Creek  Bridge  near  the  City  of  Hillsborough  and  0,2  mile  north  of 
Larkspur  Drive  near  the  City  of  Millbrae  in  San  Mateo  County, 

Originally  the  State  filed  three  separate  actions,  i,e. 
Action  Nos,  112271,  113072  and  113137.     These  three  actions  have 
been  consolidated  into  a  single  action,  i.e.  Action  No,  176862, 
which  will  now  require  the  dismissal  of  the  original  three  actions, 

Wallace  Wortman,  Director  of  Property,  has  appraised 
the  fair  market  value  of  the  property  to  be  $4,590,485,     The  City 
has  already  received  the  sum  of  $3,500,000,  pursuant  to  order  of 
Court,  leaving  a  balance  of  $1,090,485,  against  which  the  State 
is  entitled  to  a  further  credit  of  $144,284,55  for  construction 
work  and  related  v;ork  performed  for  and  at  City's  request,  leaving 
a  final  balance  due  of  $946,200.45,  plus  accrued  interest. 

In  order  to  protect  the  watershed  and  City's  interests 
therein  and  use  thereof,  the  Water  Department  has  requested  that 
certain  reservations  and  conditions  be  included  in  the  judgment 
of  condemnation. 

This  office  now  proposes  to  have  a  judgment  of  condemna- 
tion entered  containing  the  reservations  and  conditions  requested 
by  the  Water  Department;  fixing  the  fair  market  value  of  the 
property  at  $4,590,485;  and  providing  for  payment  to  City  of  the 


Members, 

Public  Utilities  Commission  2  August  24,  1973 


net  sum  of  $946,200.45     ($4,590,485  less  $3,500,000  less  $144,284.55), 
plus  accrued  interest  at  the  rate  of  77o  per  annum  on  the  amount  of 
$4,590,485  from  January  1,  1970,   to  and  including  January  16,  1970, 
and  on  the  amount  of  $946,200.45  after  January  16,   1970,   to  date 
of  payment  into  Court  of  the  judgment  award. 

Enclosed  herewith  is  a  form  of  resolution  authorizing 
the  City  Attorney  to  have  a  Judgment  of    Condemnation  entered.  It 
is  respectfully  requested  that  this  matter  be  placed  on  the  next 
Commission  calendar. 


JOHN  D.  CROWLEY 


ETCH      HETCHY      WATER      AND  POWER 


MEMORANDUM 

DATE:     September  11,  1973 

TO:  JOHN  D,  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL  Lo  MOORE 

General  Manager 

SUBJECT:     MOOTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights : 

A  fire  in  the  Staiaislaus  National  Forest,  which  started  on  August  17 5,  1973s,  covered 
15,000  acres  and  required  over  256OO  fire  fighters  (including  the  Forest  Service 
and  Army  and  National  Guard  personnel)  before  it  was  brought  under  control  on 
August  22s,  1973,  The  fire  came  to  within  one-half  mile  of  the  Dion  R,  Holm  Powerhouse, 
at  the  southern  end  of  the  burned  area  and  traveled  northerly  along  the  west  side  of 
Lake  Lloyd  in  Cherry  ¥alley  some  distance  past  the  north  end  of  the  reservoir.  Minor 
damage  was  done  to  Hetch  Hetchy  property  in  the  area  but  all  of  the  buildings  at 
Cherry  Valley  Bam  Camp  were  saved, 

HETCH  HETCHY  OPERATIONS 
Storage  Condi ti 


Reservoir 

Capacity  in 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

Acre  Feet 

Sept.l,  1973 

Capacity 

Septel,  1972 

Capacity 

Hetch  Hetchy 

360,400 

301,990 

84 

243,668 

68 

Lake  Lloyd 

268,800 

173,102 

64 

96,164 

36 

Lake  Eleanor 

27 , 100 

13,112 

48 

20 

_g 

656,300 

488,204 

74 

339,852 

52 

-1- 


)  )  ')  ) 

Water  Regulation  and  TransaigsioB 

In  compliamice  with  the  request  of  the  San  Francisco  Water  Department ^  the  average 
daily  aqueduct  delivery  of  water  to  the  Water  Department  remained  constant  at 
approximately  270  mgd  for  the  last  month. 
Power  Production 

During  the  month  of  August ^  Moccasin ,  Dion  Ro  Holm  and  Robert  Co  Kirkwood  Powerhouses 
generated  45o870j  53 o 761  and  61  .,125  million  kilowatthours  respectively  for  a  total 
of  160,756  million  kilowatthours g  having  a  value  in  excess  of  $1^ 125^000, 

HETCH  HETCEY  ENGINEERING 

HH-442  Motorized  ¥alve@a  San  Joaquin  Pipelines ,     Completion  awaits  only  the  arrival 
of  replacement  valve  wheels  and  their  installation, 

HH-443  Moccasin  Dam  Spillway,    Model  of  weir  and  dissipater  scheduled  to  be  completed 
early  in  September  and  will  be  available  for  inspection, 

HH-454  Reconstruct  Moccasin  Sewage  Disposal  Field,    Action  is  underway  to  buy  the  land 
required  for  the  spray  field, 

HH-461  Improvements  to  Domestic  Water  Supply  Moccasin,  Modification  of  Contract  signed 
by  Contractor  August  23 g  1973,  awaiting  two-year  guarantee  bond. 

HK-467  Holm  Powerhouse ^  P(&.ngtock  Protection,  Contract  certified  by  Controller  August  9 
1973.     Contractor  notified  official  starting  date  August  20^  1973. 

HH-470  O'Shaughnessy  Baa  -  Replace  D-C  Switchboard,     Contract  certified  by  Controller 
August  9p  1973,     Contractor  notified  official  starting  date  August  20^  1973, 
KH-'471  Trolley  Poles ^  Paint  and  Repair,     Review  of  specifications  completed;,  plans 
ordered.    Bid  authority  to  be  requested  shortly, 

HH-472  South  Fork  Maintenance  Yardg  Install  Concrete  Floor,     Contract  accepted  by 
Public  Utilities  Commission  on  August  28,  1973, 


^2" 


■)      '       )  1  )  ) 

HH-475  San  Joaquia  PipeliiKes  -  Euncasememt  at  Highway  99,  Bids  received  August  3^  1973. 
Contract  awarded  hj  Public  Utilities  Commission  August  28 ^  1973s,  ChaSc  I.  Cuiiningliam 
Company s  Oakdale^  Califoriruiao 

HH°476  Mocc as iB° Newark  Transmission  Lines      Relocate  Towers  at  Highway  99.  Bids 
received  August  3^  1973 »     Contract  awarded  by  Public  Utilities  Commission  August  285, 
19735  to  Slat&r  Elactric  Coapany  of  Califomiaj  InCoj,  Folsom^  Californiao 
HH-'485C  Moccasin-Newark  Transmission  Lines  Paint  Steel  Towers ,    Bids  received  August  By 
1973 o     Contract  for  Alternate  C  awarded  by  the  Public  Utilities  Commission  August  14, 
1973  to  C,  Go  feigint  Fainting^,  El  CerritOg  Galifornia« 

HH-487  Moccasin-Garpcsnter  Shop)      Reconstruct  Sawdust  Collection  System  (Informal) 
Plans  and  specifications  for  extending  existing  sawdust  collection  system  to  serve 
additional  machines  in  the  Moccasin  Carpenter  Shop  are  approximately  807o  complete » 
Repair  Leaks  -  0° Shaughne.ggy  Dam,     Pressure  grouting  of  leaks  in  0 ° Shaughnessy  Dam 
completed  August  10;,  1973,    Final  payment  is  being  processed. 
Power  Improvement  Program 

Selection  of  design  consultants  continued.     Our  proposed  agreements  were  reviewed  by 
PBQ&D,  Inc,  and  Gihbs  &  Hillj  Inc,   (PBGH)  for  the  Electrification  Package  and  by 
Bechtelj  Inc,  for  the  Substation  Package,    Both  firms  requested  revisions  be  made. 
After  several  negotiating  sessions,  the  agreements  were  finalized  and  reasonable  fees 
were  agreed  upon.     Details  of  the  fee  basis  and  computations  that  will  be  acceptable 
to  revised  UMTA  guidelines  are  feeing  worked  out  with  the  firms.    It  is  expected  that 
final  agreements  will  be  ready  for  transmittal  to  UMTA  and  approval  by  the  Public 
Utilities  Commission  in  September, 

During  the  course  of  negotiations  with  PBGH,  it  was  determined  that  the  scope  of  work 
and  budget  estimate  far  the  conversion  of  the  streetcar- trolley  overhead  system  for 
pantograph  operation  ^aa  underfunded,    A  field  survey  was  made  and  a  revised  estimate 
was  prepared  for  submittal  to  UMTA  for  increased  funds  for  this  work, 

.3. 


Work  continued  on  the  specifications  and  bid  documents  for  the  purchase  of  the  transit 
power  substation  equipment o 

Work  continued  on  plans  for  the  underground ing  of  feeders  on  Fillmore  and  Judah  Streets, 
the  relocation  of  the  trolley  poles  on  Judah  Street  due  to  sidewalk  narrowing,  and  duct 
lines  for  feeder  undergrounding  in  other  locations. 

The  30%  completion  plans  for  the  West  Portal  Station »  as  submitted  by  BART,  were 
reviewed  and  commented  on„ 

Conduit  and  pull  box  layouts  for  transit  power  feeders  in  the  Market  Street  Subway 
were  finalized  and  transmitted  to  BART  for  the  Civic  Center  Substation,  Church  Station 
and  Castro  Station  areas o 
Transit  Power  Engineering 

Plans  and  specifications  were  completed  for  the  relocation  and  restoration  of  overhead 
and  the  construction  of  underground  transit  power  facilities  in  conjunction  with  the 
DPW  Market  Street  Reconstruction  contract  for  the  United  Nations  Plaza  and  Market 
Street  from  7th  to  8th  Streets „ 

Work  was  started  on  plans  and  specifications  for  similar  work  on  Market  Street  between 
Fremont  and  First  Streets., 

Work  was  started  on  plans  and  specifications  for  the  streetcar- trolley  overhead  system 
for  the  new  temporary  storage  track  at  the  Ocean  Avenue  Yard. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

September  25,  1973 


C0MI4ISSI0NERS 
H.  Welton  Flynn,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
Louis  A.  Petri 
Joseph  P.  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 

John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

John  C.  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


73-174 


Call  to  Order:  2:30  p.m. 

Present:  Commissioners  H.  Welton  Flynn,  Oliver  M.  Rousseau, 

Joseph  P.  Byrne 

Absent:  Commissioners  Joseph  J.  Diviny,  Louis  A,  Petri 

The  minutes  of  the  regular  meeting  of  the  Commission  held 
September  11,  1973,  were  approved. 

RESOLUTION  On  motion  of  Rousseau,  seconded  by  Byrne,  the 

NO.   Commission  ratified  the  following  resolution 

approved  by  telephone  poll  of  the  Commission  on 
September  13,  1973: 

73-0341    M  Ratification  -  Extension  of  time  for  award  of 

MR  Contract  No.   700--alterations  to  Offices 
in  Presidio  Building,  to  the  low  bidder, 
William  Mcintosh  and  Son,  in  the  amount  of 
$96,380.00. 

Vote:    Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0342    H  Transit  Power  Division,  Power  Improvement 

Program — Professional  Services  Agreement 
with  PBQ&D,  Inc.  and  Gibbs  &  Hill,  Inc., 
a  Joint  Venture — total  cost  not  to  exceed 
$530,000.00. 

Vote:     Ayes-Flynn,  Rousseau,  Byrne 

On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0343    H  Approval  of  Department  of  Public  Works'  proposal 

for  street  lighting  at  Fillmore-Sacramento, 
Kayes-Webster  intersections 

Vote:     Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0344    H  Approving  collections  and  abandonment  of  damage 

claims  by  Bureau  of  Light,  Heat  and  Power — 
month  of  August,  1973 

Vote:    Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 
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Bid  Call,  WD  Contract  No.  1510-~Sunol  Valley 
Water  Filtration  Plant  Enlargement 

MR  Contract  No.  701 — Presidio 
Building,  Covering  for  Skylights 

Vote:     Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Modification  of  WD  Contract  No.  1550 — Construe 
tion  of  Crystal  Springs  Balancing  Reservoir 
and  Pumping  Station;  Stolte,  Inc.,  contractor- 
$24,062.57  debit 

Vote:     Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Completion  of  Professional  Services  Contract- 
W.  A.  W?.hler  &  Associates  -  as  modified 
$119,700,00. 

Vote:     Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1411 — Construc- 
tion of  Sawdust  Collection  amd  Welding  Fume 
Exhaust  System  at  Corporation  Yard;  Miller 
Industrials  Division,  Industrial  Clean  Air, 
Inc.,  contractor.    Amount  of  contract 
$18,949.50. 

Vote:     Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1597 — Laying  of 
4-inch,  6-inch,  8-inch  and  12-inch  Ductile 
Iron  Mains  in  Folsom,  14th,  Trainor  and  Tehama 
Streets;  Lowrie  Paving  Company,  contractor, 
as  modified  $127,489.99. 

Vote:    Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 
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Quitclaim  Deed  relinquishing  certain  reserva- 
tions and  conditions  of  the  50-foot  Pleasanton 
Well  Strip  Parcel  71,  Alameda  County 

Vote:    Ayes-Flynn,  Pousseau,  Byrne 

On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No,  1595— Structural  and 
Walkway  Repairs,  Dumbarton  Pipeline  Bridge, 
San  Mateo  County,  to  L.R,  Yegge  Company  of 
Campbell,  in  amount  of  $255,468,00. 

Vote:    Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

^proving  payment  of  CI  aims --Revolving  Fund, 
$26,423.46. 

Vote:     Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Approving  compromise  settlements  and  collections 
of  damage  claims — month  of  August,  1973 

Vote:     Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Signature  authorizations.  Municipal  Railway 
Revolving  Fund 

Vote:    Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Award  of  MR  Contract  No.  604— Upper  Ocean  Avenue 
Motor  Coach  Yard,  Temporary  Streetcar  Storage 
Track,  to  M.  Lummus,  Inc.,  of  Richmond — in  total 
amount  of  $19,724.00. 

Vote;    Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau^  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Professional  Services  Contract  with  Antekna 
Data  Systems  for  audio-visual  training  program 
for  Municipal  Railway  platform  employees — 
$25,000.00. 
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Vote:    Ayes-Flynn,  Fousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0357    M  Supplemental  Appropriation — $1,517,373 

Transportation  Development  Act  of  1971  (SB  325) 
"MTC"  Funds 

Vote:    Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne;  the 
following  resolution  was  adopted: 

73-0358  GO  Retroactive  Timerolls  for  July  1  to  14,  1970 — 

Miscellaneous  Employees 

Vote:     Ayes-Flynn,  Itousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0359    M  Delegation  of  authority  during  vacation  absence 

of  General  Manager  of  Municipal  Railway — 
Consummation  of  purchase  of  trolley  bus  parts 
from  Chicago  Transit  Authority 

Vote:     Ayes-Flynn,  Rousseau,  Byrne 


On  motion  of  Rousseau,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0341-MR  Approving  payment  of  claims  against  the 

Municipal  Railway  -  Total  amount  $29,471.91. 

Vote:     Ayes-Flynn,  Rousseau,  Byrne 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
cummi  s  eirm . 


****** 


Resolution  No,  73-0342 — Approving  Transit  Power  Division,  Power 
Improvement  Program  professional  services  agreement  with  PBQ&D,  Inc. 
and  Gibbs  &  Hill,  Inc.,  a  Joint  Venture,  for  engineering  design 
services  for  a  portion  of  the  Municipal  Railway  power  improvement 
program. 

Oral  L.  Moore,  General  Manager  of  Hetch  Hetchy  Project,  said  the 
negotiated  agreement  is  for  the  preparation  of  plans,  specifications, 
and  cost  estimate  for  the  Electrification  of  Market  Street  Subway, 
Modifications  to  Existing  Rail  Vehicle  Trolley  System  and  Tunnel 
Feeders,  and  Related  Work,  totaling  an  estimated  $6  million.  The 
consultant  will  be  reimbursed  for  actual  costs  and  expenses,  plus  a 
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fixed  fee  of  $43,700,  with  the  total  cost  not  to  exceed  $530,000. 

This  is  a  Federally  funded  project,  and  the  contract  has  been  drawn 
up  to  comply  with  the  Urban  Mass  Transportation  Administration 
requirements.     In  answer  to  questions  from  Commissioner  Flynn, 
Mr.  Moore  stated  the  contract  contains  Affirmative  Action  Program 
and  Manpower  provisions  to  meet  the  standards  required  for  Federally 
approved  contracts. 


****** 


Resolution  No.   73-0345 — Authorizing  bid  call  for  WD  Contract  No. 
1510 — Sunol  Valley  Water  Filtration  Plant  Enlargement. 

Arthur  H.  Frye,  Jr.,  Water  Department  General  Manager  and  Chief 
Engineer,  explained  that  this  specification  covers  the  second  stage 
of  the  plant  enlargement,  which  will  enable  the  Water  Department  to 
filter  and  use  all  the  available  water  in  Calaveras  Reservoir  and 
in  San  Antonio  Reservoir  at  all  times.     The  source  of  funds  for 
this  project,  estimated  at  approximately  $4.5  million,  is  the  bond 
fund  approved  by  the  electorate  in  1972. 


****** 


Resolution  No.  73-0346 — Modification  No.  1,  net  debit  $24,062.57, 
to  WD  Contract  No.  1550 — Construction  of  Crystal  Springs  Balancing 
Reservoir  and  Pumping  Station. 

Mr.  Frye  gave  an  item-by-item  explanation  of  the  revisions,  elimina- 
tions, and  additions,  which  will  improve  performance  and  bring  the 
project  up  to  latest  design  standards  on  the  basis  of  recent 
experience  at  the  San  Andreas  Water  Filtration  Plant. 


****** 


Resolution  No.  73-0348 — Completion  of  WD  Contract  No.  1411 — Sawdust 
Collection  and  Welding  Fume  Exhaust  System  at  Corporation  Yard. 

Secretary  John  C.  Farrell  stated  the  calendar  item  should  read 
an  extension  of  2_9  working  days  unavoidable  delay  due  to  inability 
of  Contractor  to  procure  material,  instead  of  the  4  days  as  stated. 
The  Commission  adopted  the  resolution  with  this  correction. 


****** 


Resolution  No.  73-0356 — Approving  professional  services  contract 
with  Antekna  Data  Systems  of  Mountain  View,  for  design,  materials, 
equipment,  and  related  professional  services  to  develop  and  produce 
a  basic  training  program  for  new  and  experienced  Municipal  Railway 
platform  employees;  total  fee  not  to  exceed  $25,000. 

James  J.  Finn,  Director  of  Transportation  and  Acting  General  Manager 
Municipal  Railway,  said  that  this  was  really  the  first  big  piece 
of  training  equipment  the  Municipal  Railway  Training  Department  has 
ever  had. 
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Curtis  E.  Green,  Director,  Bureau  of  Personnel  and  Safety,  then 
explained  the  steps  taken  during  the  past  two  years  in  the  selection 
process  for  a  firm  to  develop  the  program. 

He  gave  a  description  of  the  type  of  audio-visual  aids  to  be  used 
by  the  Bureau  in  upgrading  the  training  for  the  platform  employees. 
A  positive  effort  will  be  made  to  alleviate  key  problem  areas  of: 

1)  Accident  reduction  and  safety? 

2)  Positive  attitude  toward  the  public; 

3 )  Courtesy ; 

4)  Selling  the  transit  service;  and 

5)  Recognition  of  the  operator's  part  in  the  Municipal 
Railway  system, 

Mr.  Green  said  this  is  the  first  step  in  bringing  San  Francisco's 
training  program  up  to  par  with  others  in  the  area,  as  A/C  Transit, 
Golden  Gate  Bridge  District,  Greyhound,  etc.     The  agreement  stipu- 
lates that  designs,  materials,  and  equipment  are  to  be  prepared 
and  available  so  that  the  training  program  may  be  implemented  120 
days  after  certification  of  the  agreement  by  the  Controller. 

Discussion  by  the  Commission  then  followed. 

Commissioner  Flynn  said  the  Commission  was  strongly  in  favor  of  the 
program. 

Commissioner  Byrne  pointed  out  that  union  cooperation  was  a  necessary 
ingredient  for  success.     Mr.  Green  replied  that  such  a  program  has 
been  discussed  with  the  union  officials  over  a  period  of  time  and 
encouragement  has  always  been  received, 

ComraisBiDner  Flynn  was  interested  in  how  the  program  would  reach  the 
drivers  with  long  tenure.     Mr.  Finn  commented  that  one  method  of 
training  utilized  has  been  reinstruction ,  rather  than  suspension  in 
cases  of  improper  performance  where  a  man  comes  up  for  disciplinary 
hearing.     Commissioner  Byrne  said  this  compulsory  schooling  in  these 
instances  was  well  and  good,  but  he  felt  it  more  important  to  imme- 
diately reach  all  the  drivers — and  to  make  the  program  mandatory, 
rather  than  voluntary — without  delay. 

Mr.  Green  explained  that  the  envisioned  plan  is  for  a  full  comple- 
ment of  1,902  platform  employees  on  the  rolls  by  the  first  of  the 
year,  at  which  time  the  program  will  be  in  place.     First  to  be 
trained  will  be  all  the  problem  employees,  and  potential  problem 
employees,  and  then,  by  some  time  during  the  coming  fiscal  year, 
all  will  have  been  exposed  to  some  kind  of  training  or  retraining 
program.     Mr.  Green  pointed  out  that  it  takes  about  five  years  to 
produce  a  fully-trained  competent  operator. 

Peter  Ehrlich,  former  Municipal  Railway  operator,  spoke  on  the 
subject.     He  was  in  favor  of  the  audio- visual  type  of  education,  but 
felt  perhaps  there  should  be  more  emphasis  on  route  training.  When 
he  expressed  interest  in  perusing  the  contract.  Commissioner  Flynn 
informed  him  that  a  copy  of  the  document  was  available  in  the 
Commission  Secretary's  office. 

John  T.  Squire,  President,  Transport  Workers  Union,  Local  250-A, 
said  the  union  recognized  the  overall  need  for  a  comprehensive 
training  program,  and  expressed  total  approval  for  this  particular 
proposal . 


****** 
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Resolution  No.  73-0357 — Municipal  Railway  supplemental  appropriation 
request  in  the  amount  of  $1,517,373,  from  Transportation  Develop- 
ment Act  Funds   (SB  325)  allocated  by  the  Metropolitan  Transportation 
Commission  for  Fiscal  Year  1973-74, 

John  Madden,  Municipal  Railway  Chief  Accountant,  explained  this 
item. 

During  Fiscal  Year  1972-73,  the  MTC  allocated  funds  derived  from 
revenue  produced  as  a  result  of  the  Transportation  Development  Act 
of  1971,  $5.1  million  to  San  Francisco  County,  to  be  shared  by 
Muni,  BART,  A/C  and  Golden  Gate  Bridge  Transit.     San  Francisco 
received  $4,3  million  of  that. 

This  year,  1973-74,  $6.5  million  was  estimated  by  the  Controller 
to  be  available  from  this  source.     On  August  23,  1973,  the  funds 
allocated  by  MTC  actually  amounted  to  $5.7  million;  $4,237,215  had 
been  previously  appropriated  through  the  normal  budgetary  process. 
The  requested  supplemental  appropriation  to  the  following  accounts , 
total  $1,517,373,  is  to  provide  the  remainder. 

It  will  fund  the  1/3  local  share  of  certain  transit  improvement 
programs,  which,  because  of  their  nature,  do  not  lend  themselves 
readily  to  the  lease-leaseback  method  of  funding  by  the  San 
Francisco  Municipal  Railway  Improvement  Corporation  which  parti- 
cipates in  funding  capital  improvements  for  the  Muni.     In  addition, 
recent  changes  in  Federal  funding  formulae  will  now  allow  funds 
previously  appropriated  for  purchase  of  100  buses  and  65  trolley 
coaches  to  be  utilized  on  other  improvement  projects  without 
impairment  of  the  planned  equipment  purchases. 

Appropriation 

3.376.730.988     Rerailing  Projects  -  Twin  Peaks 

Tunnel  Portion  of  N  Judah  Line-MTC    $  1,020,300 

3.736.731.988     Rebuild  Cable  Cars-MTC  66,700 

3.736.732.988    Forest  Hill  Station  Studies-MTC  83,300 

3.736.733.988    Cable  Car  Terminal-MTC  16,700 

3.736.734.988     Rail  Ties  and  Crossovers-MTC  230,000 

3.735.300.988    Materials  and  Supplies-MTC  450,000 

3.735.384.988    Uniforms-MTC  50,000 

3.735.961.988     Overhead-MTC  107,585 

2.736.707.988.980    Motor  Coaches-MTC  (224,212) 

2.736.708.988.980    Trolley  Coaches-MTC  (283,000) 


$  1,517,373 

Commissioner  Byrne  asked  for  an  explanation  of  the  $50,000  item  for 
Municipal  Railway  Operators'  Uniforms. 

Mr.  Madden  explained  that  this  amount  was  to  supplement  the  existing 
funds  currently  available  for  this  purpose— and  which  are  not  suffi- 
cient to  take  care  of  the  future  but  will  take  care  of  the  current 
needs  of  the  department  for  this  fiscal  year. 

Then  followed  a  lengthy  discussion  about  the  present  status  regard- 
ing Muni's  efforts  to  procure  uniforms. 

The  Purchaser  is  presently  av/acding  a  contract  for  400  dozen  shirts; 
200  dozen  to  be  delivered  in  November,  and  the  balance  in  the  spring. 

A  requisition  has  been  submitted  to  the  Purchaser  for  pants  and 
jackets;  however,  there  are  difficulties  being  encountered.  Because 
of  the  different  prices  under  Phase  I  through  IV,  the  market  is  in 
a  state  of  flux;  the  vendors  do  not  want  to  be  tied  down  and  will 
not  commit  themselves.     In  addition,  there  is  also  the  question 
of  delivery. 
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On  October  5,  the  Purchaser  is  taking  bids  on  this  remaining  portion 
of  the  uniform  requirements — 1,000  jackets  and  3,000  pants. 

Commissioner  Flynn  said  he  was  not  satisfied  with  the  progress  and 
suggested  that  some  definite  action  should  be  taken  by  the  Commis- 
sion to  prevail  upon  the  Purchaser  to  quickly  resolve  the  problem 
so  as  to  procure  a  coir^lete  uniform  as  soon  as  possible. 

Mr.  Squire  expressed  appreciation  for  the  Coiranission* s  genuine 
concern  in  this  matter.     He  asked  for  a  clarification  of  the  events 
that  occurred  in  the  past  relative  to  the  appropriation  of  funds 
for  the  Muni  platform  employees*  uniforms.     He  stated  that  the  men 
were  being  unfairly  criticized  and  disciplined  for  lack  of  uniforms 
wherein  the  fault  lay  with  management  cind  those  responsible  for 
the  procurement. 

Mr.  Madden  then  outlined  a  chronological  summary  of  the  events 
occurring  with  respect  to  appropriation  of  monies  for  uniforms 
during  the  1972-73  and  1973-74  fiscal  years. 

Dr.  John  M.  Christensen,  Assistant  General  Manager-Accounts , 
explained  that  there  were  several  difficult  factors  involved  in 
requisitioning  and  procuring  the  type  of  uniforms  needed.  Speci- 
fications are  rigid  to  meet  the  provisions  set  forth  in  the 
Memorandum  of  Agreement  between  the  City  and  the  TWU.     Also,  there 
is  the  problem  of  price  escalation  of  50  percent  in  the  wool  busi- 
ness this  year,  which  raises  the  question  of  whether  or  not  monies 
available  will  cover  the  incurred  cost  of  uniforms  ordered. 

Looking  to  the  future.  Commissioner  Byrne  asked  whether  the 
Municipal  Railway  has  an  idea  of  the  sizes  and  amounts  required 
to  maintain  a  complete  inventory  for  long-range  planning  necessary 
to  face  the  problem  in  a  business-like  way  and  to  avoid  future 
crises  of  this  type. 

Dr.  Christensen  said  the  Municipal  Railway  Superintendent  of  Trans- 
portation, Carl  Barton,  is  currently  compiling  statistics  based  on 
the  past  four  years'  experience  which  will  give  a  complete  recapi- 
tulation of  past  and  anticipated  requirements.     In  the  meanwhile. 
Dr.  Christensen  said  he  would  prepare  and  furnish  the  Commissioners 
a  report  in  the  next  few  days  detailing  the  current  status  of  the 
procurement,  what  the  situation  is  with  regard  to  the  Purchaser's 
problems,  and  when  delivery  may  be  expected. 

Commissioner  Rousseau  asked  whether  some  of  the  $450,000  requested 
appropriation  for  Materials  and  Supplies  could  not  be  used  for 
purchase  of  uniforms. 

Dr.  Christensen  replied  that  the  need  for  additional  funds  in  the 
Materials  and  Supplies  account  is  vitally  needed  for  operations 
for  this  fiscal  year. 

Rather  than  pursue  the  subject  further,  it  was  decided  to  await 
receipt  of  the  bid  figures  by  the  Purchaser.     Then,  if  necessary, 
any  additional  funds  to  meet  the  price  may  be  accomplished  through 
a  departmental  transfer  of  funds. 


****** 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

er&a  K:t^xct  Cale.  73-0341  ^'^"^^^"^  author  t /itiori  tc 
rtlua^i   ■       I'^otice  to  RESOLUTION  NO  -ligation  Prc-fecrjior- . 


s>..i.  -A. 


WHEREAS,  This  Commission,  by  Resolution  No.  73-0331,  dated 
August  28,  1973  award  to  VJilliam  Mcintosh  &  Son,  635  Texas  Street, 
San  Francisco,  California,  94107,  the  lowest  responsible  bidder. 
Municipal  Railway  Contract  No,  MR-700,  Presidio  Building  - 
Alterations  to  Offices,  in  the  total  amount  of  $96,380,00,  and 
that  all  other  bids  for  the  above  described  work  are  hereby 
rejected, 

WHEREAS,  The  Board  of  Supervisors  as  a  condition  to  approving 
the  funds  for  alterations  to  offices  in  Presidio  Building  in  the 
amount  of  $75,000  which  was  a  part  of  Municipal  Railway  appropriation 
contained  in  Ordinance  281-73,  File  201-72-112.1  at  its  meeting 
of  July  9,  1973,  it  was  requested  that  the  plans  and  specifications 
for  the  alterations  be  approved  by  the  Finance  Committee. 

WHEREAS,  The  Administrative  Code  Section  6.1  pertaining  to 
contract  provides  in  part:        -  .  -^  ^   ,  , , 

t lOi  "When  expenditures  involved  shall  exceed  the  sum  of 

five  thousand  dollars,  shall  let  such  contract  to 
the  lowest  reliable  and  responsible  bidder  at  any 
time  not  less  than  ten  days  after  the  last  date  of 
publication  or  more  than  thirty  days  after  receipt 
of  bid  unless  the  time  for  letting  such  contract  be 

■    .  '  extended  by  resolution  of  the  board  of  supervisors 

upon  the  recommendation  of  the  department  head, 

•« :  •  board  of  commission  responsible  for  such  award." 

WHEREAS,  The  date  of  receipt  of  bid  from  William  Mcintosh 
and  Son  was  August  16,  1973, 

WHEREAS,  The  plans  and  specifications  for  the  alterations  were 
transmitted  to  the  Finance  Committee  on  September  5,  1973  and  it 
appears  the  approval  will  not  be  received  within  the  30  day  required 
period;  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the 
Board  of  Supervisors  by  resolution  to  extend  for  45  days  the  time 
for  letting  to  William  Mcintosh  and  Son  Municipal  Railway  Contract 
No.  MR-700,  Presidio  Building  -  Alterations  to  Offices,  in  the 
amount  of  $96,380.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

Commission  polled  on  September  13,  1973:  Flynn,  Diviny, 

at  its  meeting  of   —   Petri 

to  be  ratified  at  meeting  of  September  25,  1973.    ^     ^J- ^  ,    /)  /)  0 


RATIFIED:   Meeting  of  secretary  and  Assistant  General  Manager 

SEPTEMBER  2  5  1973  , 


General  Office  Calendar  Item  No.  1 — Recommending  authorization  to 
include  the  Notice  to  Bidders,  Manpower  Utilization  Projection, 
as  part  of  all  contracts  coming  under  the  jurisdiction  of  the 
Commission  estimated  to  amount  to  $150,000  or  more — was  taken  off 
calendar.     Further  information  to  be  furnished  with  regard  to 
prime  and  subcontractors. 


Mr.  Crowley  announced  that  at  the  next  regular  meeting,  October  9, 
1973,  a  Public  Hearing  will  be  conducted  in  the  matter  of  consider 
tion  of  Municipal  Railway  fare  reduction  for  retarded  persons. 


****** 


Correspondence ; 


None 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 


****** 


Roll  Call: 


All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nor_Zl  ^  ^ 


WHEREAS,  By  Resolution  No.  73-0271,  adopted  July  24,  1973, 
the  Public  Utilities  Commission  authorized  the  General  Manager  of  Hetch 
Hetchy  Water  and  Power  to  negotiate  a  professional  services  agreement  with 
PBQ&D,  Inc.,  and  Gibbs  &  Hill,  Inc.  for  the  preparation  of  plans,  speci- 
fications and  cost  estimates  for  a  portion  of  the  Power  Improvement  Program; 

WHEREAS,  An  agreement  to  perform  the  required  services  has  been 
negotiated;  and  -i  — r  "  -  • ;  > 

WHEREAS,  Said  agreement  satisfies  all  known  requirements  of  the 
Urban  Mass  Transportation  Administration  under  the  capital  grant  approved 
for  the  Power  Improvement  Program;  now,  therefore,  be  it  v-  -    .  I':--: 

%  :         RESOLVED,  That  the  General  Manager  of  Public  Utilities  is  authorized 
to  enter  into  said  agreement  with  PBQ&D,  Inc.  and  Gibbs  &  Hill,  Inc. 
for  professional  services  in  the  design  of  Electrification  of  Market  Street 
Subway,  Modifications  to  Existing  Rail  Vehicle  Trolley  System  and  Tunnel 
Feeders,  and  Related  Work  at  a  cost  not  to  exceed  $530,000,  subject  to 
approval  of  said  agreement  by  the  Urban  Mass  Transportation  Administration. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  !^^PT[\MBEr(   2  5  Vj h  _ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CJTY  AND  COUNTY  OF  SAN  FRANCISCO 

?3-0343 

RESOLUTION  h6.2iL-JZJjZ-1sZ— 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with 
the  Administrative  Code,  has  submitted  to  this  Commission  plans  for  ■; 
installing  five  mercury  vapor  street  lights  at  the  intersections  of 
Fillmore  and  Sacramento,  and  Hayes  and  Webster  Streets  as  depicted 
in  their  Drawings  LL«38,157  and  11-38,159;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works'  proposal  for  relighting  the  intersections 
of  Fillmore  and  Sacramento,  and  Hayes  and  Webster  Streets,  with  the 
provision  that  construction  methods,  component  selection  and  other 
details  meet  with  the  approval  of  the  Bureau  of  Light,  Heat  and  Power, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  Its  meeting  of.  olT  \ ...    !  >•  '   <v  J  i  n . 

(IT  


Secretary  and  Assistant  General  "Manage 
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PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 

•:'3-0344 

RESOLUTION  No.Jzl  


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  Puhlic  Utilities,  the  General  Manager  of  Hetch  Hetchy  Water  and  Power, 
and  the  City  Attorney,  hereby  approves  collections  and  damage  claims  which  the 
Department  has  against  miscellaneous  debtors  made  during  the  month  of  August 

Bureau  of  Delinquent  Revenue  $6^^.37 

^'RESOLVED,  That  this  Commission  hereby  approves  the  abandonment  under 
Bureau  6^  Delinquent  Revenue  authorization,  claims  in  the  amount  of  $2,509.17. 

MR  c  at  ?01."--?re£ridio  Buildiaq,  Covering  for 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  tts  meeting  of.   — ^  


Secretary  and  Assistant  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N5^B!^'**'034tS 


t\-ir-: 

,3f        RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows:  , 

WD  Contract  No.  1510— Sunol  Valley  Water  Filtration 
Plant  Enlargement        ,  .  ....^..v.. 

MR  Contract  No.  701— Presidio  Building,  Covering  for 
Skylights 


i  htrthy  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ™.e«„g  of  SEPTEMBER  2  5  1973  

0-4,  f    6  ^'AAMA   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION 


RESOLVED,  That  this  Commission 
hereby  requests  the  Controller's 
certification  of  Debit  Modification  No.  1 
of  Water  Department  Contract  No.  1550, 
Construction  of  Crystal  Springs  Balancing 
Reservoir  and  Pumping  Station,  Stolte,  Inc., 
Contractor,  in  the  net  amount  of  $24,062.57 
for   (A)  a  new  negative  sequence  voltage 
relay,    (B)  a  new  48"  diameter  elbow  drop 
inlet,    (C)   revised  wiring  for  a  larger 
electric  motor  for  pximp,    (D)   credit  for 
elimination  of  a  52'  deep  unsafe  manhole, 
and   (E)   a  new  underdrain  manhole  with 
appurtenant  underdrain  facilities. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of.  ^   ^  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of,  S^N  FSANCISCO 

v3-"0347 


RESOLUTION  No. 


RESOLVED,  That  this  Coininission 
hereby  accepts  the  work  as  being 
satisfactorily  completed  and  approves 
final  payment  in  the  amount  of  $2,378.94 
to  W.  A.  Wahler  and  Associates,  Earth 
Dam  Consultants,  covering  services  to 
the  San  Francisco  Water  Department  in 
connection  with  a  stability  study  of 
Calaveras  Dam  under  contract  dated 
September  14,  1971.  ^viAitv 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

.     ^.    ,  SEPTF^'^'SR  ^  ^  1973 

at  tts  meeting  of.  Ulil  —  _  


Sccrctdry  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N^i 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Pinal  Payment  in 
the  amount  of  $2,248.05,  in  favor  of 
Miller  Industrials  Division,  Industrial 
Clean  Air,  Inc.  under  Water  Department 
Contract  No.  l4ll.  Construction  of 
Sawdust  Collection  and  V/elding  Fume 
Exhaust  System  at  Corporation  Yard, 
and  allows  twenty-nine  (29)  working 
days  unavoidable  delay  due  to  inability 
of  Contractor  to  procure  material. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of.   '  '  it!     :    :  i  t  i  i ■ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,73-0349 


RESOLUTJON  No. 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;     approves  Credit  Modification 
of  Contract  in  the  amount  of  $5,305.30; 
.     approves  Final  Payment  in  amount  of 
$9,143.13,  in  favor  of  Lowrie  Paving 
-v,.,..   Co.,  under  Water  Department  Contract  No. 
1597,  Laying  of  4-Inch,  6-Inch,  8-Inch 
and  12-Inch  Ductile  Iron  Mains  in 
.       Folsom,  l4th,  Trainor  and  Tehama        '  y'r 
,   Streets,  and  allows  four  (4)  working 
days  unavoidable  delay  due  to  waiting 
for  connections  by  the  San  Francisco 
'  ;  Water  Department.    ;.%y  d    ■  .  a 

.T^'  M'-'j  i-i        L     e . .  >:v;\'-    }  .iDirn    ^lo'.i^^  tut. 


-  .  ■  j  J  ■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

~0  ^ 


OX  its  merting  of  '    ^  '"''.>S    \  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No^" 3""" Q 35^0 


/        ,     'i  '  i'j  Z    X,-'  I  r:.,,  :  ,, 

'    '     :-v  y  i        *  .  .,1%     •■■  '        •  - 

WHEREAS,  the  present  owners  of  the 
former  Water  Department  property  in  Alameda 
County,  State  of  California,  subject  to  certain 
reservations  and  conditions  referred  to  in  the 
deed  from  the  City  and  County  of  San  Francisco 
to  Helena  C.  Busch,  John  G.  Busch  and  William 
Busch,  having  been  recorded  September  14,  1939 
and  as  shown  on  San  Francisco  Water  Department 
Drawing  No.  B-3676  attached  hereto  and  made  a 
part  hereof  now  are  desirous  of  acquiring  by 
quitclaim  deed  from  the  City  and  County  of 
San  Francisco  those  reservations. 

WHEREAS,  the  above  reservations  and 
conditions  involved  the  right  of  the  City  to 
lay  pipelines  and  telephone  lines  along  the 
remaining  portions  of  the  50-foot  Pleasanton 
Well  Strip.     The  purpose  of  the  lines  was  to 
make  connections  to  the  remaining  well  strips. 

WHEREAS,  the  San  Francisco  Water 
Department  has  since  disposed  of  all  adjoining 
well  strips,  water  rights  and  facilities  in 
this  area. 

VaiEREAS,  the  City  Attorney  has  indicated 
that  the  City ' s  interest  in  the  easement  is  of 
nominal  value  due  to  the  abandonment  of  the 
purpose  for  which  the  easement  was  retained. 

WHEREAS,  the  Director  of  Property  has 
appraised  the  City's  interest  and  finds  that 
said  interest  has  a  nominal  value  of  $500.00. 

NOW,   THEREFORE  BE  IT  RESOLVED,  That 
this  Commission  hereby  consents  and  approves 
the  relinquishing  of  the  50-foot  Pleasanton  Well 
Strip  easement  for  the  sum  of  $500.00  lav/ful 
money  of  the  United  States  of  America  to  the 
present  owners. 

BE  IT  FURTHER  RESOLVED,   That  this 
Commission  requests  the  Director  of  Property 
to  prepare  the  appropriate  resolution  for 
enactment  by  the  Board  of  Supervisors  approving 
the  sale  of  the  easement  V7ith  the  present  owners. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  LiViDciA   >C  0  i^i^ 


Secretary  and  Assistant  General  Maruxger 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No/^""^^^! 


RESOLVED,  That  this  Commission 
awards  to  the  lowest  jpegular  and 
responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department 

Contract  No.  1595  -  Structural  and 

Walkway  Repairs  Dumbarton  Pipeline 

Bridge,  San  Mateo  County  -  to 

L.  R.  Yegge  Company  in  the  amount 

of  $255^568.00,  and  all  other  bids  .-^^i^iuti  l  .rvr 

for  the  above  described  work  are 

hereby  rejected.  ^oLation  ;  >: 

 -J  Juiv   ;    ,  ,  y-.;s vtiiti'i; t  o£  clai.a^;^  Ir'  : 

f  :.    i2(%423,^b,  ' ■l.ii:x.c-ipi'l  Ita.Llvr-,\ 

■■. .  V  .\u  ^:\)  s  I .    J  9  7  1 ..       ;    -it^  v  r.  1  v  ing  xf'>r;  d  Pay  it:  0*^2.  ■ 

,.■■/>      •      •  ■■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  SEP!  Ei'^lSER  2  5  1973  


^cret  'ary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  i=-RANCiSCO 

RESOLUTION  No^' 


7S-0352 


I.77-; 


RESOLVED,  That  this  Commission  hereby 
approves,  in  accordance  with  Resolution  No.  16527, 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $26,423.46,  made  by  the  Municipal  Railway,  month 
'    of  August,  1973,  per  Revolving  Fund  Payment  Requests 
Nos.  6323,  6350,  6354,  6359,  6361. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No^l 


RESOLVED,  That  this  Commission  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements,  month  of  August  1973  -  tbtal  amount  billed:  | 
$1,777.25,  total  compromise  settlements:     $1,072.63  - 
and  approves  Collections,  month  of  August,  1973,  amount  of 
$4,9  37.35,  for  payment  of  damage  claims  which  the  Municipal 
Railway  has    against  miscellaneous  debtors,  per  list  of 
September  4,  1973.  s 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of._ 


r  I  n  r  D 

■J 



Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLTSD,  That  this  Commission  approves  axici  hereby 
requests  the  Controller's  concurrence  in  amendment  of  Rules 
and  Regulations,  PuDlic  Utilities  Commission  Revolving  i'unds, 
as  follows; 

Rule  7  Signatures 

Principal  Counter 


Section  E-l 

San  Francisco  Kunicipal  Railv/ay 
General  Claims  Agent 
V/ells  Fargo  Bani^ 
Seventh  Avenue-Clement  Office 
San  Francisco 

Add    '  ^  "Richard  A.  Sullivan 

n 


II 


Id 


Delete'-'  "^^'-rcf rear  Srux.,^:  F.  J#  S.cheifler 
H  George  Lo  Carey 

:Nir-> ,  l  .'.'^r;  Ui'i,  t     H,      ,  . 

li 

Section  S-2 

San  Francisco  Kunicipal  Railv/ay 
Bank  of  ilmerica 
41^1  Geary  Blvd. 
San  Francisco 

Ada  Richard  A. 

I? 

n 
n 


Sullivan 


Delete 
II 

II 

It 


F.  J.  Scheirler 
John  J.  Barry 
George  L.  Carey 


Richard  A.  Sullivan 
Douglas  Horn 
Franli  Chapman 

v/allace  G.  Jang 
George  L.  Carey 
Alfred  ?.  Felder 
Leslie  L.  Foster 


Richard  A.  Sullivan 
Curtis  E,  Green 
Douglas  Horn 
Franl":  Chapman 

F*  J.  Scheirler 
Alfred  P,  Felder 
George  L.  Carey 
liallace  G.  Jang 


Section  S-3 

San  Francisco  Municipal  Railway 
i3anl:  or  jimericc', 
3555  Geary  Blvdo 
San  Francisco 

Add  Richard  A.  Sullivan 

II 
ti 


II 

Delete 
It 

II 


F.  J.  Scheifler 
John  J  •_  Barry 
George  L.  Carey 


Richard  A.  Sullivan 
.Curtis  E.  Green 
Douglas  ilom 
Frank  Chapmai 

F.  J.  Scheifler 
Alfred  P.  Felder 
George  L.  Carey 
\iallace  G.  Jang 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission 
at  its  meeting  of.  SEPTEMBER  2  ^   ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nlr»* 


RESOLVED,  That  this  Commission  hereby  awards  to 
M.  Lummus,  Inc.,  600  South  4th  Street,  Richmond,  California, 
94804,  the  lowest  responsible  bidder,  Municipal  Railway  Con- 
tract No.  MR-604,  Upper  Ocean  Avenue  Motor  Coach  Yard,  Tem- 
porary Streetcar  Storage  Track,  in  the  total  amount  of 
$19,724,00,  and  that  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commisswv 


at  its  meeting  of 


S>ecretary  and  Assistant  General  Manayer 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION   


WHEREAS,   proposals  for  providing  professional 
consulting  services  for  the  design  and  development 
of  an  audio-visual  training  program  for  the  Municipal 
Railv/ay  platform  employees  and  the  audio-visual  hard- 
vvare  for  developed  programs  have  been  received  and 
analyzed  by  the  Municipal  Railway  staff;  and 

WHEREAS,   after  thorough  evaluation  of  all 
proposals  and  interviews  with  the  prospective  con- 
sultants,  the  recommendation  is  made  that  an  agreement 
be  entered  into  with  the  firm  of  Antekna  Data  Systems 
of  Mountain  View,  California,   to  provide  the  necessary 
consultant  services;  now,   therefore,  be  it 

RESOLVED,   That  the  Commission  hereby  authorizes 
execution  of  an  agreement  with  the  aforementioned 
firm  to  prepare  designs  and  related  materials  and  to 
provide  the  corresponding  equipment  for  program 
implementation  and  related  professional  services  at 
a  total  fee  not  to  exceed  Twenty  Five  Thousand  Dollars 
($25,000).     Funds  will  be  available  under  Appropriation 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  -     ■■ — -/ 


No.  3.735.200.000. 


) 


) 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOI-UTION  No*L*£Ji£M^^ 


V/HEREJ\S,  The  Rules  and  T;?egulations  pertaining  to  the  Administration  of  the 
Transportation  Development  Act  of  1971*  as  amended,  provide  that  the  Metropolitan 
Trcinsportation  Commission  shall,  from  an  analysis  and  evaluation  of  the  total  amount 
anticipated  to  be  available  in  the  local    transportation  fund  of  the  respective 
county  and  the  relative  needs  of  each  claimant,  annually  approve  such  claims  found 
to  be  in  conformance  with  the  Regional  Transportation  Plan;  and  allocate  monies 
from  the  local  transportation  funds  of  the  counties  in  the  San  Francisco  3ay  Area; 
and 

V.'II£HE.4jS ,  The  Metropolitan  Trsmsportation  Commission  has  found  the  San 
Francisco  Municipal  Railway  to  be  qualified  pursuant  to  applicable  section  of 
the  Public  Utilities  Code;  and 

VJHER3AS,  The  Metropolitan  Transportation  Commission  has  recognized  the 
urgency  of  the  Municipal  Railway's  requirements  for  financial  assistance;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  has  approved  allocation 
and  apportionment  of  funds  in  the  local  transportation  funds  of  San  Francisco  and 
San  Mateo  Counties  in  the  total  amount  of  v5»75^»7o8  and, 

V/HEREAS,  Reallocation  of  funds  from  purchase  of  Motor  and  Trolley  Coaches 
to  other  approved  improvement  projects  will  not  impair  the  respective  improvement 
programs,  and 

V/HZS^EAS,  $^,237t^l5       this  allocation  has  heretofore  been  included  in  the 
1973-7^  Budget  and  Appropriations  of  the  Municipal  Railway;  now,  therefore,  be  it 

RiJSOLVED,  That  this  Commission  request  the  Mayor's  recommendation  to  the 
Board  of  Supervisors  for  approval  of  the  Municipal  Railway's  Request  for  Supple- 
mental Appropriation  from  Transit  Development  Act  funds  in  the  net  amount  of 
$1, 517 » 375  to  the  folio v/ing  appropriations: 


PUBLIC  UTILITIES  COMMISSION 

SAN  FRANCiSCO 

?3-G'357 


CiTY  AND  COUNTY  OK  SAN  FRANCiSCO 


RESOLUTION  No. 


3.736.73O.9S8      Rerailing  Projects  -  Twin  Peaks  Tunnel  Portion 

of  M  Judah  Line  -  M.T.C.  $  1,020,300 

3.736.731.988      Rebuild  Cable  Cars  -  M.T.C.  66,700 

3.736.732.988      Forest  Hill  Station  Studies  -  M.T.C,.  .    ,.u.,^.,,  83,300 

3.736.733.988      Cable  Car  Terminal  -  II. T.C.                '       " '  ^ "  l6,700 

3.736,73^.988     Rail  ties  and  crossovers  -  M.T.C.  ...    «,            ^.  ^  .  ..  230,000 

3.735.300.988      Materials  and  Supplies  -  M.T.C.              '  '  ^  '  ^50,000 

3.735.38^.988      Uniforms  -  M.T.C.            .                        •,..,,,,„  50,000 

3.735.961.988      Overhead  -  M.T.C.                                 "    '  "  107,585 

2.736.707.988.980     Motor  Coaches  -  M.T.C.            , ,             -  '  (22if,212) 

2.736.708.908.980     Trolley  Coaches  -  M.T.C.                ^  '''    ^  '    '  (283,000) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

,  5;FPTEMRFR  2  5  197'^ 

at  its  meeting  of.    ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  ^  ^N  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  Superior  Court  has  ruled  that  miscellaneous 
employees*  salary  increases  for  1970-71  should  have 
started  July  1,  1970  rather  than  July  15,  1970  and  that 
employees  involved  are  entitled  to  the  increases  plus 
interest  from  date  salary  should  have  been  paid,  and 

WHEREAS,  The  Controller  has  requested  all  departments  to 
submit  supplemental  appropriation  requests  for  payment 
of  the  judgment  as  soon  as  possible, 

THEREFORE,  Be  it  resolved,  that  the  General  Manager  of 
Public  Utilities  is  authorized  to  submit  the  necessary 
requests  for  supplemental  appropriation  for  all  departments 
under  the  Public  Utilities  Commission  and  the  Controller 
is  authorized  to  adjust  the  requests  to  include  the  necessary 
interest  as  provided  by  the  final  court  order, and  be  it 
further 

RESOLVED,  That  this  Commission  requests  the  Mayor  and  Board 
of  Supervisors  to  approve  the  supplemental  requests  as 
finally  submitted. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  ;ts  meetmg  of.  SLPi  Ei'^^BF^  2  5  1973  

Secretary  and  Assistant  General  iVia-i  us,-t 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NotJ£__ii*^i*±£ 

■  -  •-  '      ■       1  i^-T--- 

RESOLVED,  That  James  J.  Finn,  Director  of  Transportation,  be 
and  he  is  hereby  appointed  Acting  General  Manager,  Municipal  Railway 

I         ^    _      „  ......  "  ..  .   ,  ........... ,  t. 

during  the  absence  on  vacation  of  John  M.  Woods,  General  Manager,  from 
August  29  through  September  30;  and,  be  it 

FURTHER  RESOLVED,  That  during  said  absence  the  Acting  General 
Manager,  Municipal  Railway  is  authorized  to  exercise  all  the  powers 
and  duties  of  the  General  Manager,  Municipal  Railway  including  but  not 
limited  to  the  submission  of  three  (3)  bids  for  the  purchase  of  trolley 
bus  parts  from  the  Chicago  Transit  Authority  in  the  approximate  amount 
of  $73,467,  said  Authority  being  the  only  source  of  supply  at  that 
price;  and,  be  it  j 

FURTHER  RESOLVED,  That  the  Acting  General  Manager  is  author- 
ized to  perform  any  and  all  legal  actions  necessary  to  consummate  the 
purchase  of  the  aforesaid  trolley  coach  parts.  ^ 


I  hereby  certify  that  the  foregoing  resohition  was  adopted  by  the  PubUc  Utilities  Cojnmission 
It  Its  meeting  of  ■■  ■■  ■    —       '    "         '  ■  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRAITCISCO 

Resolution  No.  73-03^1-MR 


9-25-75 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

MC     Beatrice  Barday 

MC    Northwestern  National 
Insurance  Group  and 
DeMartini  Bros.,  Inc. 

SO  Dora  Mugele 

TO  Nora  Prindiville 

MC  Joseph  Silver 

TO  Henry  Williajns 


Daue  of  Accident 

April  18,  1975 
July  5,  1975 

January  2,  1975 
March  51,  1975 
January  50,  1975 
June  25,  1975 


Settlement 

$  1,567»00 
605.91 

2,000c00 
850.00 
950 o 00 
600.00 


TC 


RESOLVED,   That  the  portion  of  Resolution 
75~0517-MR  adopted  August  28,  1975,  pertaining 
to  the  non-litigated  settlement  of  S562o62 
payable  to  Howard  Kaplan,  hi^  amended  to  increase 
payment  to  S586.62,   an  addition  of  :i|24o00o 


Litigated  Settlements  (CA  Office ) 

TC    Antonetta  R.  Benedetti  aka 
Antoinette  Benedetti 


MC  Kenneth  Chew 

TC  Tole  Martinelli 

TC  Belmira  McDermott 

SC  Viola  M.  Phillips 

CC  Mary  C«  Schafer 

CC  Judith  Swaim  aka 
Judi  L.  Swaim 

SC  Sophia  Valvis 

CC  Pong  Shee  Wong 


At  ■  j.st  19,  1972 
( T^'.  a i  1  way '  s  date) 

or  August  12,  1972 
(late  on  claim) 

October  10,  1969 

June  12,  1969 

September  26,  1969 

May  7,  1969 

October  9,  1969 

September  1,  1967 
(co-defendant  to 
pay  same) 

November  17,  1968 

May  50,  1970 


24o00 


1,200.00 


2,000.00 
5,500.00 
750.00 
1,750.00 
7,500.00 
1,250.00 

750.00 
2,500.00 


(continued) 


-  1  - 


9-25-73 


CC    Margie  Woods  July  12,  1972  $  1,125.00 

(Railway's  date) 
or  July  13,  1972 
(date  on  claim) 

CC    Sharon  I.  Zeka  January  1,  1970  750.00 


Judgments 
None 

$  29,471.91 


Appropriation  No.  3 . 755 « 804 .000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  25,   1973 » 


Secretary  and  Assistant  General  Manager 

-  2  - 


9-25-73 


H.  WELTON  FLVNN 
PRESlDEfN/T 

OLIVER  M  ROUSSEAU 
VICE  PPESiDENT 

JOSEPH  J.  DIVINY 
LOUIS  A.  PETRI 
JOSEPH  P.  BYRME 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L    ALIOTO.  Mayor 

287  CITY  HALL 
SAN    FRANCISCO.   CALIFORNIA  94102 
558-4966 


September  I973 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

JOHN  C.  FARRELL 

SECRETARY  AMD 
ASSISTANT 
GENERAL  MANAGER 


TO: 


Comrnisoioner  H.  V.'elton  Flynn,  President 
Coni'Tiiosicner  Oliver  M.  Housseau,  Vice  President 
Commissioner  Joseph  J.  Diviny 
Commissioner  Louis  A.  Petri 
Commissioner  Joseph  P.  Byrne 


John  Crowley 

Supplemental  Appropriation  "M.T.C."  Funds 


The  Metropolitan  Transportation  Commission  (M.T.C.)  allocates  funds 
derived  from  revenues  producea  as  a  result  of  the  Transportation  Development 
Act  of  1971  (S3  325).    These  funds  are  allocated  to  eligible  public  transit 
carriers  to  aid  in  the  development,  operation,  and  improvement  of  public 
transportation  systems,    Eligible  carriers  in  San  Francisco  County  include 
Muni,  B.A.^.T.D.,  A/''C  Transit,  and  Golden  Gate  Bridge  bus  and  ferry  operations, 
as  well  as  M.T.C.  itself. 

Last  year,  1972-73i  was  the  first  fiscal  period  during  which  funds  v/ere 
available  under  this  Act,    Of  the  ■35.1  million  available  to  San  FraJicisco  County, 
Muni  v;as  able  to  secure  an  allocation  of  million  by  virtue  of  an  aggressive 

and  well  documented  presentation  of  Muni's  critical  financial  situation.  These 
funds  have  been  and  v;ill  be  applied  toward  purchase  of  buses,  trolley  coaches, 
noise  suppressing  fluid  fans  for  existing  buses,  the  creation  of  a  planning  staff 
at  Muni  and  other  operational  and  capital  needs. 

For  the  present  fiscal  year  1973-7^,  bo. 5  million  was  estimated  to  be  available 
within  San  Francisco  County  to  be  allocated  between  Muni,  3.A.T?.T.D.,  A/'C,  Golden 
Gate  Bridge  Transit,  and  the  M.T.C,    Funds  allocated  to  the  Muni  from  the  local 
transport-Ttion  funds  of  San  Francisco  and  San  Mateo  Counties  as  adopted  by  the 
Metropolitan  Transportation  Commission  on  August  22,  1973t  total  S5,75-'i788, 

$^,237,215  has  been  previously  appropriated  throurh  the  normal  budgetary 
process.     A  supplemental  appropriation  to  provide  the  remaining  ,^1, 517, 373  is 
submitted  herev;ith.    This  supplement<al  will  fund  the  one-third  local  share  of 
certain  transit  improvement  projects  which,  because  of  their  nature,  do  not  lend 
themselves  readily  to  the'  lease  -  leaseback  method  of  funding  by  v;hich  the  San 
Francisco  Municipal  !\ailway  Improvement  Corporation  participates  in  funding  capital 
inprovom^-nts  for  the  Muni.     In  addition,  recent  changes  in  federal  funding  formulae 
will  now  allow  funds  previously  appropriated  for  purcliase  of  100  buses  and  65  trolley 


FROM: 
SUBJECT: 


MUNICIPAL  RAILWAY 


HETCH    HETCHY  PROJECT 


WATER  DEPARTMENT 


•-^pplemontal  Appropr.^ -;ion  "M.T.C."  Funds 
September  1^,  1973 


) 


coaches  to  be  utilized  on  other  improvement  projects  without  impairment  of  the 
planned  equipment  purchases. 

Funds  from  this  supplemental  appropriation  will  be  utilized  for  rerailing 
of  the  Twin  Peaks  Tunnel,  Phases  1  and  2  rerailing  of  the  "N"  Judah  line,  rail 
ties,  crossovers,  en,^ineerinT  costs,  Forest  Hill  St-vtion  architectural  study, 
rebuilding  cable  cars  and  relocating  the  cable  car  terminal  near  Fisherman's 
Wharf,  as  well  as  continuing  Kuni's  planning  capability. 

Your  approval  is  recomnended. 
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MONTHLY  REPORT  FOR  AUGUST  1973 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:        General  Manager  of  Public  Utilities 
FROM:     General  Manager  and  Chief  Engineer 

Water  Supply: 

1.  Rainfall:     No  significant  amount. 

2.  Hetch  Hetchy  water  Import:     An  average  of  267.6 
million  gallons  per  day  (MGD)  for  the  month  of  August. 

3.  Sunol  Valley  Filtration  Plant  treated  ^2.0  MGD. 
San  Andreas  Filtration  Plant  treated  58.5  MGD. 

Consumption  (MGD  average): 

August  1973  -  321.5)  q  .  ^er  cent  more 
August  1972    -    320.0)     ^-^  ^ent  more 

12  months  preceding 

September  1,  1973    -    2^9.^)     3.2  per  cent  less 
September  1,  1972    -  257.7) 

5.     Storage  (million  gallons)  as  of  September  18,  1973: 

Alameda  Div. 

1973    -  27,921)     15.5  per  cent  more 

1972  -  24,17^) 

Peninsula  Div. 

1973  -  I8,il00)  2  2  Der  cent  more 
1972    -    18,010)  ""^^^ 

Total 

197^    -    It'Ml)  ""'■^ 


Operations  and  Maintenance 


BARTD 

Castro  Street  Station 

Department  forces  completed  two  l6-lnch  and 
one  12-lnch  connections  at  Castro  and  Market  Streets. 
The  contractor  Is  supporting  the  l6-lnch  main  crossing 
Market.     The  12-lnch  and  8-lnch  mains  were  laid  cross- 
ing Market  at  Noe  and  l6th  Streets,  however,  these 
mains  are  not  In  service  at  this  time. 

Church  Street  Station 

The  12-lnch  ductile  Iron  main  crossing  Market 
Street  is  now  In  service. 

Crystal  Springs 

On  August  2,  an  emergency  was  declared  to  allow 
Department  forces  to  Install  a  new  6-lnch  main  In 
Sacramento  from  Powell  to  Stockton  Street  to  replace 
an  existing  4-lnch  main.    During  the  Installation  work 
of  a  new  sewer  line  by  Department  of  Public  Works,  the 
4-lnch  main  was  found  to  be  severely  corroded  and 
during  sewer  trench  operations  the  main  had  broken  In 
three  different  locations.     Installation  of  the  water 
main  will  be  coordinated  with  the  Installation  of  the 
new  sewer  and  reconstruction  of  the  street.     The  cost 
of  replacing  our  main  Is  $2^,000. 

United  Crusade 

The  United  Bay  Area  Crusade  Campaign  Is  now  In  progress. 
Mr.  Thomas  Mellon,  Chief  Administrative  Officer,  Is  the 
Chairman  for  this  year,  with  Mr.  Stanley  Larsen  of  the 
Mayor *s  Office  as  his  Chief  Assistant.     The  Department's 
goal  Is  $8,800.     During  the  month  there  have  been  Campaign 
meetings  for  all  employees  at  425  Mason,  1990  Newcomb,  and 
Mlllbrae  Headquarters.     Representing  the  United  Crusade  were 
Mr.  Jack  Mahon  from  Bank  of  America  and  Father  John  O'Connor 
from  Catholic  Social  Services. 

Crystal  Springs  Balancing  Reservoir  and  Pumping  Plant 

Due  to  the  heavy  rainfall  of  the  past  winter  and  spring, 
the  construction  work  of  the  Balancing  Reservoir  and  Pumping 
Plant  is  75  days  behind  working  schedule.     However,  construc- 
tion work  is  now  progressing  at  a  normal  rate. 


-2- 


Water  Sales 


Total  Collections 


August  August 
■    1973  1972  Increase 

$  2,637,369  $2,336,373  $  300,996 

Net  Paying  Sales 

Fiscal  Year  Fiscal  Year 

1973-1974  to  1972-1973  to 

August  31  August  31  Increase 

$  5,456,275  $  5,177,072  $  279,202 

Leases  and  Permits 

Rents  for  the  month  of  July  included: 

Santa  Clara  Sand  and  Gravel  $  4,68l 
Crystal  Springs  Golf  Course  6,423 

Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  10,000-mile  inspections  were  conducted  on 
9  vehicles. 

Vehicular  Accident  Rate 

During  the  month  of  August  there  were  3  accidents 
in  1  of  which  the  Department  driver  was  at  fault .  Our 
frequency  rate  for  all  accidents  was  14.32  per  million 
miles  while  driving  209,461  miles. 

Industrial  Accidents 

There  were  5  lost  time  injuries  in  August  (2  of 
which  were  carried  over  from  July)  for  a  total  of  29  for 
the  calendar  year. 

Service  Renewals 

August  Fiscal  Year 

1973  1973-1974 

Replacement  of  old, 
corroded,  or  undersized 

piping  231  505 


Meter  Repairs 


CDD  -  all  sizes 


August  Fiscal  Year 

1973  1973-197^ 


327  605 


25 


August  Fiscal  Year 

1973  1973-1974 


Peninsula  (inspected  and 
repaired  as  needed) 

Contract  Program 

1,  1-1/2,  and  2-inch 

Flushing 

Area  flushing  was  not 


16 

20 

scheduled  for  the  month. 


Mains  (all  sizes) 

Linear  Feet  0  0 

Number  of  individual 
flushings  to  correct 

objectionable  conditions  17  35 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

'.loom  282,  City  Hall 
2:30  p.m. 

October  9,  1973 


COMMISSIONERS 
H.  Wulton  Flynn,  Prcisident 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
Louis  A.  Petri 
Joseph  P.  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Far re 11 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


73-184 


Call  to  Order:        2:30  p.m. 

Present:  Coiraniss loners  H.  Welton  Flynn,  Oliver  M.  Rousseau, 

Joseph  J,  Diviny,  Joseph  P.  Byrne 

Absent:  Commissioner  Louis  A.  Petri 

The  minutes  of  the  regular  meeting  of  the  Commission  held 
September  25,  1973,  were  approved. 

RESOLUTION 

NO.   On  motion  of  Byrne,  seconded  by  Rousseau,  the 

Commission  ratified  the  following  resolution 
approved  by  telephone  poll  of  the  Commission 
October  1,  1973: 

73-0360    M  Ratification  -  Bid  Call,  Municipal  Railway  Coach 

Tire  Rental  Contract 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0361    M  Revising  the  rates,  fares  and  charges  of  the 

Municipal  Railv/ay  for  Retarded  Persons  to  five 
cents,  to  be  collected  under  prescribed  rules. 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0362     H  Bid  Call,  HH  Contract  No.  471— Replace,  Repair 

and  Paint  Steel  Trolley  Poles  on 
Idission  Street  between  Persia  and 
Bepler  Streets 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0363    H  Transit  Power  Division,  Power  Improvement  Program- 

Professional  Services  Agreement  with  Bechtel,  Inc. 
for  preparation  of  plans,  specifications  and  cost 
estimates  in  design  of  Substation  Buildings  and 
Installation  of  Rectifier  Equipment — total  cost 
not  to  exceed  $501,300. 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0364    H  Supplemental  Appropriation  -  $1,274  Wage  Adjustment 

(Gardener  and  Related  Classes) 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


73-185 


73-0365  H 


On  motion  of  Diviny,  seconded  by  Byrne  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $2,263  Wage  Adjust- 
ment (General  Laborer  and  Related  Classes) 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


73-0366  W 


On  motion  of  Diviny,  seconded  by  Byrne  the 
following  resolution  was  adopted: 

Bid  Call,  WD  Contract  No.  1626 — Excavation  and 
Repaving  for  Water  Service  Trenches 

Votes    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


73-0367  W 


On  motion  of  Diviny,  seconded  by  Byrne  the 
following  resolution  was  adopted: 

Award  of  V7D  Contract  No.  1619--Laying  of  16-Inch 
Ductile  Iron  and  18-Inch  O.D.  Steel  Mains  in 
Turk  Street  between  Buchanan  and  Divisadero 
Streets  and  in  Filbert  Street  at  Van  Ness  Avenue, 
— MGM  Construction  Company  of  Concord  - 
$146,790  net 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


73-0368  W 


On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

improving  collection  of  claims  for  damages — 
month  of  September,  1973 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


73-0369  W 


On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Professional  Services  Agreement  with  W.A.  Wahler 
&  Associates,  Earth  Dam  Consultants  for  plan, 
specification  and  construction  cost  estimate  for 
remedial  work  at  Calaveras  Dam — payment  not  to 
exceed  $87,500 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


73-0370  W 


On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Professional  Services  Agreement  with  Eckbo,  Dean, 
Austin  and  Williams,  Inc. for  study  of  Water 
Department  Peninsula  Watershed  Lands  in  San  Mateo 
County — total  fee  not  to  exceed  $33,000 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


73-186 


1 

'•Si!!*'' 


1 


On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Lease  of  5.6  acres  of  Water  Department  land  on 
easterly  side  of  Lake  Merced  Boulevard  and 
approximately  300  feet  south  of  Brotherhood  Way 
in  San  Francisco,  to  the  San  Francisco  Bay  Girl 
Scout  Council  for  Day  Camp — rental  $1.00  per  year 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Write-off  of  Accounts  Receivable--month  of 
August,  1973 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1614 — Paving  Roads 
at  San  Andreas  Filtration  Plant;  Lowrie  Paving 
Company,  contractor.     Total  amount  of  contract, 
as  modified,  $15,314.76 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Quitclaim — relinquish  passage  and  utilities 
easement  on  certain  lots  located  south  of  the 
intersection  of  St.  James  Road  and  Wemberly  Drive, 
Belmont,  San  Mateo  County 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $6,422  Wage  Adjust 
ment  (Gardener  and  Related  Classes) 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Byrne 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $10,872  Wage  Adjust- 
ment (General  Laborer  and  Related  Classes) 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Byrne 
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On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0377    W  Judgment  of  Condemnation — Superior  Court 

No.  113136,  San  Mateo  County  -  State  of  California 
V.  CCSF  to  acquire  easement  for  freeway  purposes 
(E.  Doran  Bridge,  1-280) 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Byrne 

On  motion  of  Byrne,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0378    M  Bid  Call,  MR  Contract  No.  606 — Motor  Coach  Storage 

and  Maintenance  Facilities   (Phase  I) — requesting 
the  San  Francisco  Municipal  Railway  Improvement 
Corporation  to  advertise  for  bids 

Vote:    Ayes-Flynn,  Rousseau,  Diviny,  Byrne 

On  motion  of  Byrne,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0379    M  Approving  payment  of  Claims — Revolving  Fund, 

$16,866.33 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Byrne 

On  motion  of  Byrne,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0380    M  Approving  compromise  settlements  and  collections 

of  damage  claims — month  of  September,  1973 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Byrne 

On  motion  of  Byrne,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0360-MR  Approving  payment  of  Claims — Total  amount 

$32,333.24 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Byrne 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


Special  Order  of  Business  -  2:30  p^m. 

PUBLIC  HEARING  -  To  consider  revision  of  existing  schedule  of  rates, 

fares,   and  charges  by  the  Municipal  Railway,  so 
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as  to  reduce  or  eliminate  entirely  the  fare  for 
retarded  persons. 

Municipal  Railway  General  Manager  John  M.  Woods  recalled  that  a 
public  hearing  was  held  August  28,  1973,  on  the  advisability  of 
reducing  Municipal  Railway  fares  to  five  cents  or  eliminating  them 
entirely  for  handicapped  persons  employed  by  the  San  Francisco 
Community  Rehabilitation  Workshop  (SFCRW) .     The  Board  of  Supervisors, 
by  Resolution  No.  111-73,  dated  March  5,  1973,  sponsored  by  Super- 
visor Peter  Tamaras,  requested  such  consideration. 

At  the  August  28  hearing,  individuals  and  representatives  of  handi- 
capped groups  other  than  those  employed  by  the  SFCRW  told  the 
Commission  that  excluding  the  special  fare  privilege  from  some  and 
granting  it  to  others  would  be  unfair,  and  voiced  requests  for 
consideration  of  a  reduced  fare. 

The  Commission  took  the  proposal  under  submission  and  ordered  a 
second  hearing  on  October  9,  1973,  to  give  staff  time  to  gather 
additional  information  and  obtain  professional  guidance  to  deter- 
mine recommended  eligibility  standards  for  retarded  residents  of 
San  Francisco. 

Subsequently,  representative  social  welfare  agencies  and  representa- 
tives of  the  Muni  Railway  discussed  transportation  needs  and  prob- 
lems of  the  retarded.  Chairman  of  the  ad  hoc  committee  to  support 
reduced  fares  for  the  mentally  retarded  was  Michael  Lipp,  Psychiatric 
Social  Worker    of  the  Mental  Retardation  Program,  San  Francisco 
Department  of  Public  Health  Community  Mental  Health  Services.  About 
564  persons  would  be  eligible  for  the  reduced  fare. 

Mr.  Woods  said  the  General  Manager  of  Public  Utilities  concurred  in 
his  recommendation  that  a  five  cent  fare  for  retarded  persons  be 
adopted,  to  be  collected  under  the  following  prescribed  rules: 

1.  That  a  reduced  fare  of  five  cents  cash  or  one  punch 
on  a  "Special  Privilege  Ticket"  be  collected  as  a 
local  fare  from  qualified  retarded  persons  with 
proper  identification  card. 

2.  That  the  Mental  Retardation  Program  of  the  Community 
Mental  Health  Services  of  the  San  Francisco  Depart- 
ment of  Public  Health  be  charged  with  the  responsi- 
bility of  evaluation  and  certification  of  those 
persons  who  are  legally  defined  as  mentally  retarded. 

3.  That  the  Mental  Retardation  Program  issue  identifica- 
tion cards  furnished  by  the  Muni  Railway  to  those 
persons  who  are  deemed  eligible. 

4.  That  the  General  Manager,  Municipal  Railway,  be 
supplied  periodically  with  an  up-to-date  list  of 
those  persons  issued  identification  cards. 

5.  That  the  Mental  Retardation  Program  be  asked  to 
cooperate  with  the  staff  of  the  Muni  Railway  in  the 
design  of  both  the  identification  card  and  the 
special  privilege  ticket. 

6.  That  the  reduced  fare  be  in  effect  from  9:00  a.m. 
to  4:00  p.m.  and  7:00  p.m.  to  midnight  on  weekdays 
and  all  hours  on  Saturdays,  Sundays,  and  holidays. 
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The  guidelines  for  eligibility  will  be: 

1.  I.Q.  of  70  or  below 

2.  Over  18  years  of  age 

3.  Involved  in  a  rehabilitation  program  at  least  3  days 
a  week 

4.  Attending  a  particular  agency  exclusively 

5.  Capable  of  using  public  transportation  independently 

6.  Aid  to  totally  disabled  recipient 

For  discussion  purposes.  Commissioner  Diviny  moved  adoption  of  the 
recommendations  as  presented  by  Mr.  Woods;  Commissioner  Byrne 
seconded.     The  meeting  was  then  opened  to  discussion  by  the  public. 

Michael  Lipp,  Chairman  of  the  ad  hoc  committee  meeting  with  the 
Muni  staff,  corroborated  the  reduced  fare  recommendations  as  set 
forth  by  Mr,  Woods,  with  the  exception  of  Item  6  of  the  proposed 
rules. 

He  said  the  represented  agencies  (listed  below)  support  and  encour- 
age the  resolution  for  reduced  fare,  but  recommend  that  there  be 
no  time  restriction  for  the  use  of  the  cards. 

Commissioner  Diviny  said  it  is  incumbent  upon  the  agencies  to  adjust 
their  time  schedules  to  the  recommended  hours. 

MR  Clients  Eligible 
Agency  for  Reduced  Fare 

Potrero  Hill  Social  Development  Center  12 
953  DeHaro  Street 

Brooks  Center  11 
373  Ramsell  Street 

S.F.  Recreation  &  Parks  Department  275 
McLaren  Lodge  -  Fell  and  St any an 

Goodwill  Industries  of  San  Francisco  17 
980  Howard  Street 

Recreation  Center  for  the  Handicapped  30 
Great  Highway  and  Sloat  Boulevard 

Richmond  Social  Development  Center  7 
829  -  25th  Avenue 

Adult  Vocational  Program  45 
657  Harrison  Street 

Mental  Retardation  Program  38 
942  Market  Street 

Geneva  Project  5 
985  Vienna  Street 
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Agency  (Contd) 

Disabled  Employees  Rehabilitation,  Inc.  48 
101  Townsend  Street 

Helpers  of  the  Mentally  Retarded,  Inc.  16 
2626  Fulton  Street 

S.F.  Conununity  Rehabilitation  Workshop  30 
4  75  Brannan  Street 

Paul  Raymore  of  the  Transport  Workers  Union,  Local  2  50~A,  requested 
that  the  special  fare  program  for  the  retarded  persons  be  confined 
to  off-peak  hours  to  prevent  a  possible  increase  in  accidents,  and 
protested  the  use  of  the  punch  card  system  because  of  added  respon- 
sibility to  the  operator.     His  organization  had  no  objection  to  the 
use  of  an  identification  card,  but  asked  that  it  be  understood  the 
eligible  person  must  promptly  shov/  the  identification  in  order  to 
avoid  conflict. 

The  following  people  all  spoke  in  favor  of  the  reduced  fare  for  the 
retarded  and  expressed  willingness  to  cooperate  with  the  program. 
Several  offered  suggestions  as  to  modification,  improvements,  or 
methods  of  implementation. 

Sister  Miriam  Auxilium,  Helpers  of  Mentally  Retarded,  2626  Fulton 
Street. 

Judgment  of  eligibility  should  not  be  I.Q.  alone;  there 
should  be  a  committee  to  determine. 

Andrew  Grimstad  (Coro  Foundation) ,  representing  Supervisor  Peter 
Tamaras . 

Would  like  program  extended  to  also  cover  those  who 
participate  in  programs  for  seriously  physically  handi- 
capped as  well. 

Jean  Haggerty,  35  Kensington  Way,  Goodwill  Industries. 

Reduced  fare  should  be  extended  to  the  physically  handi- 
capped, to  all  ATD  recipients.      Not  in  favor  of  punch 
card.     No  restriction  on  hours  or  days  when  the  reduced 
fare  will  be  in  effect.     Limited  hours  are  not  valid 
for  some   (15)  of  their  people  who  are  at  work  at  5:00  a.m. 

Mrs.  Michael  Schachter,  representing  United  Cerebral  Palsy  Associa- 
tion of  San  Francisco,  222  9  North  Point  Street. 

Any  consideration  should  apply  to  all  handicapped  persons. 
Urged  elimination  entirely  of  fare  for  all  authorized  handi- 
capped persons. 

Ernest  Kerpen,  1275  -  41st  Avenue,  representing  Montefiore  Senior 
Center  and  Public  Affairs  Committee,  Downtown  Senior  Center. 

Amend  "retarded"  to  read  "handicapped,  physically  and 
mentally".     Charge  5-cent  fare,  with  no  restriction  on 
hours . 
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Rev.   Robert  Graver,  985  Vienna  Street,  The  Geneva  Project. 

Jan  Joyce,  representing  Recreation  Center  for  Handicapped. 

For  a  group,  one  punch  card  is  faster  boarding  than  for 
30  people  showing  ID  cards. 

John  Dillon,  45  Mississippi  Street,  San  Francisco  Department  of 
Social  Services. 

Edward  R.  Kelly,  San  Francisco  Recreation  and  Park  Department, 
Supervisor  of  Handicapped  Program.     (Serves  largest  number  of 
mentally  retarded  clients — 50%  of  the  problem) . 

Favors  ID  card  and  5-cent  fare  over  punch  card;  to  be 
used  during  off-peak  hours. 

Kenneth  Rheim,  330  Clementina  Street,  #1203  -  Indoor  Sports  Club. 

Asks  that  reduced  fare  for  physically  handicapped  be 
considered  at  close  of  meeting. 

Ernie  Lotti ,  representing  Aid  to  Retarded  Children,  1362  Ninth 
Avenue . 
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The  Secretary  reported  that  communications  on  the  subject  were 
received  from  the  following: 

Sheriff  Richard  D.  Hongisto  -  recommending  elimination 
of  fare  for  mentally  retarded,  dated  Oct.   4,  1973. 

Katherinc  K.  Higgs ,  985  Vienna  Street  -  recommending 
reduced  fare,  dated  Sept.   11,  1973. 

Mary  Goughnour,  3439  Vicente  Street  -  favoring  elimina- 
tion of  fare  for  all  handicapped,  dated  Sept.   18,  1973. 

J.  Willis  Hershey,  Executive  Vice  President,  Goodwill 
Industries  -  favoring  deletion  of  fares  for  mentally 
retarded  workers,  and  reduction  in  fares  for  physically 
handicapped  workers,  dated  Sept.   20,  1973. 


****** 


Regarding  the  Special  Privilege  Ticket,  Mr.  Woods  pointed  out  that 
the  Muni  Railway  presently  sells  50,000  of  the  10-punch  cards  a 
year  to  the  Board  of  Education.     Compared  to  this  number,  any  punch 
cards  used  on  field  trips  for  the  mentally  retarded  should  not 
unduly    burden  the  vehicle  operator. 


****** 


Mr.  Crowley  thanked  the  various  speakers  for  making  staff  much  more 
aware  and  sympathetic  to  the  problems  of  the  mentally  retarded  and 
of  those  persons  who  are  otherwise  physically  handicapped. 
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Commission  at  a  subsequent  meeting. 


the  Supervisors  approve. 


pleted  and  placed  before  the  Commission 


****** 


Resolution  No.   73-0370 — Authorizing  professional  services  agreement 
with  Eckbo,  Dean,  Austin  and  Williams,  Inc.,  City  and  Regional 
Planning  Consultants,  for  a  recreational  and  environmental  planning 
study  of  the  4,000-acre  southern  section  of  the  Water  Department's 
Peninsula  Watershed  lands  in  San  Mateo  County. 

The  acreage  involved  is  included  in  the  recreation  and  open  space 
easement  agreement  covering  lands  east  of  the  water  storage  lakes . 
The  19,0  00  acres     including  the  lakes  and  the  lands  to  the  west 
became  an  ecological  preserve  in  perpetuity  under  terms  of  a  second 
scenic  and  open  space  easement,  which  provides  for  access  by  permit 


Arthur  H.  Frye,  Jr.,  VJater  Department  General  Manager  and  Chief 
Engineer,  said  the  department"  representatives  met  and  discussed  the 
proposed  project  with  four  consultants,  and  recommended  the  firm  of 
Eckbo,  Dean,  Austin  and  Williams,  Inc.  of  San  Francisco  for  this 
ac;s  j  gnmen-h , 


Resolution  No.   73-0371 — Approving  lease  of  5.6  acres  of  Water  Depart 
ment  land  at  the  southeast  end  of  Lake  Merced  to  the  San  Francisco 
Girl  Scout  Council  for  a  day  camp  facility.     Rental  consideration 
$1 . 00  per  year. 

Mr.  Frye  outlined  the  terms  of  the  10-year  lease,  with  options  for 
two  additional  5-year  terms.     This  site  will  replace  that  vacated 
by  the  Girl  Scouts  on  the  west  side  of  the  lake  opposite  the  Zoo 
which  was  relinquished  in  favor  of  a  recreational  center  for  the 
handicapped. 

City  Planning  has  determined  there  will  be  no  significant  effect 
on  the  environment;  erection  of  the  proposed  1,120  square  foot 
administration  building  will  be  subject  to  Art  Commission  approval. 


only. 
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Following  discussion,  the  Commission  authorized  execution  of  the 
lease  subject  to  the  approval  of  the  City  Attorney's  Office.  Details 
of  the  lease  had  been  handled  by  Deputy  City  Attorney  Kroopnick  who 
was  away  on  vacation;  Utilities  General  Counsel  William  F.  Bourne 
wished  to  review  before  final  acceptance. 


Resolution  No,  73-0378 —  Approving  call  for  bids  on  MR  Contract  No. 
606 — Phase  I  of  the  Motor  Coach  Storage  and  Maintenance  Facilities, 
at  23rd  and  Indiana  Streets,  the  former  Tubbs  Cordage  Company  site. 

Rino  Bei,  Municipal  Railway  Transit  Improvement  Program  Director, 
presented  a  review  of  the  details  of  this  new  motor  coach  service 
center,  a  key  element  of  the  Municipal  Railway  modernization  program. 

Estimated  to  cost  $2.5  million,  the  first  phase  will  consist  of  con- 
struction of  a  motor  coach  storage  yard,  light  maintenance  (inspec- 
tion, fueling,  washing),  and  temporary  quarters  for  operators,  fare 
collection,  and  tire  changing  for  240  coaches.     Completion  of  this 
phase  is  scheduled  for  August,  19  74. 

The  new  facility  will  replace  the  existing  motor  coach  yard  at  Ocean 
and  San  Jose  Avenues,  which  will  in  turn  be  demolished  to  make  way 
for  a  new  "Muni  Metro  Rail  Center"  which  will  house  and  maintain  the 
80  new  light  rail  cars  now  being  built  by  the  Boeing  Company's 
Vertol  Division  in  Philadelphia. 

Second  phase  design  plans  for  heavy  maintenance,  shops,  parts 
storage,  car  building,  operations,  and  administration  facilities  at 
the  2  3rd  and  Indiana  site  will  be  submitted  to  the  PUC  in  the  near 
future. 


****** 


****** 


Communications : 


None 


****** 


Roll  Call: 


All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED 
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pumc  yriLiftis  commission 

crrr  and  csounty  ©am  Ff»AMC»5«o 
RK8oi.unoN  g^.  73-036Q  


the  City  and  County  of  San  Francisco  awns',, 
operates  through  its  Public  Utilities  Confffiission,  a  public 
transportation  system  known  as  the  San  Francisco  Municipal 
Rai Iway ;  and 

WHEREAS,  the  City  and  County  ha^j  rented  horotofor© 
and  is  now  renting  tlie  tires  necessary  for  and  to  operate  its 
said  tri^nsportstion  system  under  a  contract  which  shall  escpirs 
on  OctObcsr  31,  1973;  and 

WHEREAS,  the  Public  Utilities  Commission  h®s  found 
aiid  determined  that  it  is  for  the  best  interest  of  th©  public 
©nd  necessary  and  convenient  that  the  City  and  County  enter 
into  a  new  tire  rental  contract  for  the  tires  required  for  the 
use  and  operation  of  its  said  transportation  system  from  the 
lowest  responsible  bidder  for  such  contract,  the  teriii  of  %.'hieh 
shall  commence  on  Novsnsber  1^  1973  and  to  continue  for  a  period 
of  five  years  thereafter?  and 

It'HSREAS,  this  Corjimission  has  considered  the  form  of 
coach  tire  rental  contract  to  be  used  in  connection  herewitli? 
now,  therefore,  be  it 

I^SCLVED,  that  this  caimission  does  hereby  apprcva 
said  coach  tiro  rental  contract  and  docs  hereby  request  the 
^ux'chaser  of  Supplies  of  the  City  and  County  of  San  Francisco 
forthwith  to  invite  bids  for  the  award  of  aforesaid  contract. 


Commissioners  Flynn,  Diviny,  Byrne 
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Commissioners  Rousseau,  Petri 


,  by  telephone 

poll  on 

October  1,   19  73, 

I  }t£Tchy  certify  that  Hie  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissio^'^'^  rau  ilf  it.d 
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az  its  ms£ting  of . 


Sect'Ctary  r.ncf  AKiftant  Usv£r<^  "hAanagtr 


PUBUC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOUUTKW  NO .  ^^^^^^^-^ 

WHEREAS,  The  Board  of  Si4)orvisors  by  Resolution  111»73»  dated 
March  5,  1973,  has  requested  the  Public  Utilities  Comniission  to  give  con- 
sideration to  reducing  Municipal  Railway  fares  to  five  cents  or  eliminat- 
ing them  entirely,  for  handicapped  persons  employed  by  the  San  Francisco 
CofflBunity  Rehabilitation  Workshop;  and 

WHEREAS,  A  public  hearing  was  calendared  and  held  on  the  pro- 
posed fare  reduction  on  August  28,  1973;  and 

WHEREAS,  At  the  public  hearing  representatives  of  handicapped 
groins  other  than  those  employed  by  the  San  Francisco  Community  Rehabilita- 
tion Workshop  voiced  requests  for  consideration  of  a  reduced  fare;  and 

WHEREAS,  Ttiis  Commission  took  under  submission  the  request  for 
the  reduction  of  Municipal  Railway  fares  to  fiv©  cents  or  the  elimination 
of  fares  entirely  for  handicapped  persons  employed  by  the  San  Francisco 
Community  Rehabilitation  Workshop;  and 

WHEREAS,  A  public  hearing  was  calendared  and  held  en  the  consid- 
eration of  the  redwctiofi    or  elimination  entirely  of  fares  for  retarded 
persons;  and 

WHEREAS,  The  General  Manager  of  the  Public  Utilities  has  made 
the  following  recommendations: 

1,  That  a  reduced  fare  of  five  cents  cash  or  one  punch  on  a 
"Special  Privilege  Ticket"  be  collected  as  a  local  far®  from 
qualified  retarded  persons  with  a  proper  identification  card. 

2.  That  the  Mental  Retardation  Program  of  the  Coaaaunity  Mental 
Health  Services  ©f  the  San  Francisco  Department  of  Public 
Health  be  charged  with  the  responsibility  of  evaluation  and 
certification  of  those  persons  who  are  legally  defined  as 
mentally  retarded. 

S.    Ttiat  the  Mental  Retardation  Program  issue  identification 

cards  furnished  by  the  Muni  Railway  to  those  persons  who  are 
deemed  eligible. 
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4.  That  th©  G®B©ral  Mm^geig,  Monicipal  Railway be  supplied  period 
icallf  with  an  ^-to»dat®  list  of  those  persons  issued  identif- 
ication cards o 

So    That  the  MeBtal  Rstardatiom  Program  be  asked  t©  cooperate 
with  the  staff  ©f  the  Vkmi  Railway  in  the  design  of  both  the 
identificatioB  card  and  the  special  privilege  ticket o 
6„    That  the  reduced  fare  be  in  effect  from  9^00  aom,  to  4^00  poin. 
aEd  7:00  po^o  t®  Midnight  ©n  weekdays  and  all  hours  on  Satur«- 
daySp  SmdaySj,  and  holidays o 
now,  therefore t,  be  it 

RESOLVED;,  That  pursuant  to  Notice  of  Intention  to  revise  existing 
rates  and  fares  charged  by  the  Musiicipal  Railway  heretofore  published  as 
required  by  Section  3o598  ©f  the  Charter  of  the  City  and  County  of  San 
Francisco,  and  after  public  hearing  being  held  in  accordance  with  the 
af<nresaid  Notice^  the  following  revision  to  the  existing  schedule  of  rates, 
fares,  and  charges  to  be  charged  by  said  Mmiicipal  Railway  be  and  the  same 
is  hereby  adopted; 

Retarded  Person  Fare  „  <>  »  o  o  o  .  <>  <>  »  $oOS 
Retarded  Person  fares  will  be  collected  imder  the  following 
rules  as  prescribed  by  the  Public  Utilities  Coimission? 
1.    That  a  reduced  fare  ©£  five  cents  cash  or  one  punch  on  a 

"Special  .Privilege  Ticket"  be  collected  as  a  local  fare  from 
qualified  retarded  persons  with  proper  identification  card. 
2„    That  the  Mental  Retardation  Program  of  the  Community  Mental 
Health  Services  of  the  San  Francisco  Department  of  Public 
Health  be  charged  with  the  responsibility  of  evaluation  and 
certification  of  those  persons  who  are  legally  defined  as 
mentally  retarded. 

3.  That  the  Mental  Retardation  Program  issue  identification 
cards  furnished  by  the  Muni  Railway  to  those  persons  who  are 
deemed  eligible „ 

4.  That  the  General  Manager »  Municipal  Railway,,  be  supplied 
periodically  with  an  nqj-to-date  list  of  those  persons  issued 
identifieation  cards. 


Page  Thr©© 

So    That  the  Migntal  R©t<aifdati©n  Program  be  asked  to  cooperate 
with  the  staff  of  the  Mmi  Railway  in  the  desigira  of  both  the 
identification  card  md  th©  special  pri¥il©g©  ticket » 
5o    That  the  reduced  far©  be  in  effect  frossa  9^00  adio  to  4^00  poHio 
and  7s00  poMo  t©  MidBight  on  weekdays  and  all  hours  on  Satur- 
days »  SiMdaySp  mid  holidays  o 
FURTHER  RESOLVED^  That  the  foregoing  imvision  of  the  existing 
rateSj  fares^,  and  charges  h®  s^Amitted  to  the  Board  of  Supervisors^  as 
required  by  Sectiom  3o598  ©f  th®  Charter;  md»  be  it 

FURTHER  RESOLVED^  That  this  CoimissioB  hereby  finds  th©  revenues 
from  the  rates »  f aires j>  and  diasfges  ©f  the  Municipal  Railway ^  as  appr©¥©d 
by  this  resolutions  will  n©t  be  appreciably  affected;  andj  be  it 

FURTHER  RESOL¥EDj  That  th©s@  rates,  fares ^  and  charges  shall 
become  effective  upon  th®  order  of  the  General  Manager  of  Public  Utilities 
not  later  than  fifteen  (15)  days  after  appr©¥al  by  the  Board  of  Supervisors o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Coimission  at  its  meeting  of        U'ulUbtK  9     VJ;  j 


^"amd  Assistant  General" Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nrt. 


RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  bid 
call  as  follows : 

HETCH  HETCHY  CONTRACT  NO.    471 — Replace, 
Repair  and  Paint  Steel  Trolley  Poles 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  determined  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  and  is  classified 
as  a  maintenance  project  under  Class  1   (d)   as  set  forth 
in  the  permanent  list  of  categorical  exemptions 
adopted  bv  the  City  Planning  Commission  on  April  26, 
1973. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Puhhc  Utilities  Commission 
at  its  meeting  of  OCTOBEH  9  1973  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mf%  ^  t^'"  ''U'iLhri»  *' 


WHEREAS,  By  Resolution  No.  73-0271,  adopted  July  24,  1973, 
the  Public  Utilities  Coramission  authorized  the  General  Manager  of  Hetch 
Hetchy  Water  and  Power  to  negotiate  a  professional  services  agreement  with 
Bechtel,  Incorporated  for  the  preparation  of  plans,  specifications  and 
cost  estimates  for  a  portion  of  the  Power  Improvement  Program; 
and 

WHEREAS,  An  agreement  to  perform  the  required  services  has  been 
negotiated;  and 

WHEREAS,  Said  agreement  satisfies  all  known  requirements  of  the 
Urban  Mass  Transportation  Administration  under  the  capital  grant  approved 
for  the  Power  Improvement  Program;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  is  authorized 
to  enter  into  said  agreement  with  Bechtel,  Incorporated  for  professional 
services  in  the  design  of  Substation  Buildings  and  Installation  of  Rectifier 
Equipment  at  a  cost  not  to  exceed  $501,300,  subject  to  approval  of  said 
agreement  by  the  Urban  Mass  Transportation  Administration. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  PuhUc  Utilities  Commission 

OCTOBER  9  nn 

at  Its  meeting  of    


Secretary  and  Assistant  General  Manager 


1  9  ' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ndi  ^ 


RESOLVED,  That  this  Coinmission  requests  tye  Mayor  to  recommend  to 
the  Board  of  Supervisors  a  Supplemental  Appropriation  of  funds  for  Hetch  Hetchy 
Water  and  Power  for  the  adjustment  of  wage  rates  for  Class  3^16  -  Gardener  and 
related  classes  for  the  1973-197^  Fiscal  Year  as  established  in  compliance  with 
Charter  Section  8 . kOl ,       ,  ^  , , ...  ,  ^  .  ^ 

From: 

Appropriation  3.755.139.000  -  Permanent  Salaries  -  Gardeners  $1,27^ 
To: 

Appropriation  3.755.199.000  -  Compensation  Reserve  ^,  -  $1,27^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

OCTOBER  9 

at  its  meeting  of.  ,  r_  ^,  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of 
RESOLUTION  NO.? 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend  to  the 
Board  of  Supervisors  a  supplemental  appropriation  of  funds  for  Hetch  Hetchy 
Water  and  Power  for  the  adjustment  of  wage  rates  for  Class  751^  -  General 
Laborer  and  related  classes  for  the  1973-197^  Fiscal  Year  as  established  in 
compliance  -^dlth  Charter  Section  8.U03.  ,  .  , - 

From: 

B'':?  Call   5^^:^  ■,C.o'?/■^^ 

Appropriation  3.755.130.000  -  Wages  $2,263 

Appropriation  3.755.199.000  -  Compensation  Reserve  $2,263 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Puhhc  Utihties  Commission 

OClUbtK  9  1Q7-' 

at  its  meeting  oj..  ■ '    — - 

"     Secretary  and  Assistant  General  Manager 


PUBLIC  UTIUTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nd'.J:^—^^^^^ 


•  to  "thm  ,.3 

San  *     RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows:  5- .in  I'iXo^rt 

WD  contract  No.  1626— Excavation  and  Repaving  for 
Water  Service  Trenches  ^»-.y.  riti^rssoy  r--:;^;^' u/jo  ,. 


I  hereby  certify  that  the  foregoing  resolution  rvas  adopted  by  the  Puhhc  UtrUties  Co.nrmssron 

OCTOBER  9  1973 

at  its  meeting  of  _  _ — _  ■  — -      '         '  ^  /j 


'Secretary  and  Assistanf  General  Manager 


u  V 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr^  ^ 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular  and  -PP^'^'^'^^^ 
responsible  bidder,  the  following         .  ^ 
colic-    contract::.  iS-X^XMB  tor 

d&maq   San  Francisco  Water  Department  l^ranciscc 
Contract  No.  1619  -  Laying  of  IS-Inch  ^   ,  . 

Water   Ductile  Iron  and  18-Inch  0.  D.  Steel    '  ^'^^  ^ 
Mains  in  Turk  Street  between  Buchanan 

ciat       and  Divisidero  Streets  and  in  Filbert 

Street  at  Van  Ness  Avenue  -  to  M.  G.  M. 

Construction  Company  in  the  net  amount 

of  $146,790.00,  and  all  other  bids  for 

the  above  described  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^.    ,  OCTOBtK  9  1973 

at  its  meeting  of.  . .  ,   


Secretary  and  Assistant  General  Manager 


7)  U 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  ^^J|AN  f^ANOSCO 

RESOLUTION  No  


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  September  1973,  of  claims  for 
damages  against  miscellaneous  debtors,  San  Francisco 
Water  Department,  in  amount  of  $9,415.05,  per  list 

■-•  f  *       -"-  '* .  ■'-  ^  ■  ■■-  -  • 

dated  September  30,  1973.    ,it.c  <-orm  of  ^qr . 

l^V^'  '"i.i;-  llC    V '  i'.  :,  ^ \  I  1 'i^  h>  10* • 

*j  t  i  J.  '1  t.xC::.  5  , 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITliS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

73-3363 

RESOLUTION  No.Z!—          ^  ■■ 


?i..st'  RESOLVED,  That  this  Conmiission  ^ 

hereby  authorizes  the  General  Manager  - 

arjd  .^-of  Public  Utilities  to  execute  an 

agreement  with  W.  A.  Wahler  &  Associates, 
Earth  Dam  Consultants,  for  professional 
services  in  connection  vzith  remedial 
construction  work  at  Calaveras  Dam. 


fi^-''--  Paym.ent  for  services  are  not  to 

exceed  $87,500.00,  all  in  accordance 
with  an  appropriate  form  of  agreement 
to  be  entered  into  between  W.  A.  Wahler 
and  Associates,  Earth  Dam  Consultants, 
i}tiii  and  the  Public  Utilities  Commission 

through  its  General  Manager  of  Public 
Utilities. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby 
authorizes  the  General  Manager  of  Public  Utilities 
to  execute  an  agreement  with  Eckbo,  Dean,  Austin 
and  Williams,  Inc.,  City  and  Regional  Planning 
Consultants,  for  professional  services  covering  a 
recreational  and  environmental  planning  study  of 
the  Water  Department  Peninsula  Watershed  Lands. 

Payment  for  services  is  not  to  exceed 
a  maximum  of  $33,000.00,  all  in  accordance  with 
an  appropriate  form  of  agreement  to  be  entered  ■ 
into  between  Eckbo,  Dean,  Austin  and  Williams, 
Inc.,  Planning  Consultants,  and  the  Public  Utilities 
Commission  through  its  General  Manager  of  Public 
Utilities. 

^-/n  ._r- •  '^re  on  fi''G  '^^rith  Co":^  ;lB3ir'-,  *  j  ^octetary,  c--:;!Vv>r- 

'■■'•1035.    to  tb^:   Si'-n  j->v,ncio..-.r5  B^iy  ^'^ItI    "co'.ii.  "oanci-l. 

.:       r.errv>  (10  i    ;  '5^.-':;v::  ,   ;-'0'nx;nertci  rt'.^   u^x^n  t/'G  exv-^ 

.V!;  i:  i,or:'  ^'at"-         "rvi  'i  /;it-.h  .:-ptions   ~:or.   u;vo  adai  •■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

OCTOBER  9  1973 


at  its  meeting  of._ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  n^.  'i-i^'X^  liT  ^ 


RESGL/K  RESOLVED,  that  this  Cominission  hereby  approves 
,    .    ,  and  authorizes  execution  of  that  lease  for  a  Girl   r  t 
Scout  Camp  Site,  a  public  service  purpose,  copies  of 
which  are  on  file  with  Commission's  Secretary,  cover- 
ing  real  property  located  in  the  City  and  County  of 
San  Francisco,  as  shown  on  Water  Department  Drawing  No. 

,  t        .  *  ids'-  '. 

C-1055,  to  the  San  Francisco  Bay  Girl  Scout  Council, 
"       for  a  term  of  ten  (10)  years,  commencing  upon  the  exe- 
cution date  of  said  lease,  with  options  for  two  addi- 
tional five  (5)  year  terms,  at  a  rental  consideration 
of  One  Dollar  ($1.00)  per  year,  and  subject  to  all  the 
other  terms  and  conditions  contained  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Puhhc  Utilities  Commission 
 .  .  ^  ,  1  ^Jf 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUI>ITY  OF  SAN  FRANCISCO 

RESOLUTION  Nof_*rl'^'>r  ^"'^  ^ ^ 


RESOLVED,  that  this  Conunission,   on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  the  Water  Department 
General  Manager  and  Chief  Engineer,   and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollectible  Accounts 
Receivables  which  are  more  than  ninety  days  past  due,  month  of 
August  1973,   in  the  amount  of  $1,529.27  per  San  Francisco  Water 
Department   list  of  August   31,  1973, 


/  hereh\  certify  tliat  the  jotegomg  resolution  was  adopted  h\  the  Public  (Jtilitic,  C:^rnmission 


at  its  meeting  of.—   


Secretary  and  Assistant  General  Marmger 


PUBLIC  UTILITIES  COMSy^lSSION 

CtTY  AND  COUNTY  OF  SAN  rfSANCiSCO 

RESOLUTION  N<ii.JL£:z::LX4jL^'..i^ 


RESOLVED,  That  this  Coinraission:  t,^'-r,[  ' 
,  accepts  the  work  as  satisfactorily  -l/^'yr 
completed;  approves  Credit  ModificatiGji  ^J;^^^^'- 
"'■'^     ''of  Contract  in  the  araount  of  $262.74;  ' 
approves  Final  Payment  in  amount  6f 
"  $2 , 169 .  86 ,  ,ih  favor  of  The  Lowrie 
r^-.z-vr   p^^j^j^g  Company,  Inc.  under  Water 

Department  Contract  No.  1614  -  Paving^J;;  •^^"'^^ 

^'  ''"'Roads  at  San  Andreas  Filtration  Plant.- 

City  aj...  ......AX.-/   ,:.,,vd  t  .i.. 

■  Pa,  s  s  'Cunne  1 1  ana 

KHJ^REHS,  tb-  :'-"  torney  ha--     -^H  eated  that 

the  valn^  f^-'T  reli  c  of'  tn^-  ^tA.  rights 

is  now  e;  aria 

HHEBBASj.  the  Director  of  Property  ;^as  conc'urred 
with  tim  City  Attorney  *  s  ooinion  and  reccrmTiended  that 
the  City  relinquish  tiiose  easement  rights » 

^OW,   THEREFORE,   BE  IT  RESOLVED  THAT,  tiii^; 
Co-rmjiisslcn  hereby  consents  and  approves  sine  re* 

::.  ry^-o i  ■■  of  certain  e  it  ric'hts  zo  ^  ■  ent 

^    -lairn  £or  c.       ieratica  of  e^*  . 

il  Spring  By ass    ■'unnel;   and  c-e  it 

further 

:<t\S01JIEDf  That  ti-aj  Commission  hereby 
author i..2.es  the  Dir^^ctor  of  Prcpf?rty  tc  prepare  the 
rxecesscuv  ordinarjce  tor  e^iactx-^nt.  by  t'ae  Board  of 
wapervisors  c'ci'ering  the  execution  of  the  qu;..t.;:laijnQ. 


!  hereby  ccrt^y  iHiit  the  foregi^rzg  fWofetft^K  icdS  saic»f)tc<j  B'j  tht  Pvhtic  Utilities  Comriissiov. 

'1  W  <7Vm£^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NOK  ""•^'U  /-^ij- 


WHEREAS,  the  present  owners  of  lots  1  and  2, 
block  5  and  lots  1,   2,  3,  4  and  5,  block  3  Hallmark 
Unit  No.  2  and  No.  3  subject  to  certain  reservations 
and  conditions  referred  to  in  the  deed  from  Spring 
Valley  Water  Company  to  the  City  and  County  of  San 
Francisco  having  been  recorded  March  3,  193  0  and  as 
shown  on  San  Francisco  Water  Department  drawing  No. 
B-3679  attached  hereto  and  made  a  part  hereof;  nov; 
are  desirous  of  acquiring  by  quitclaim  deed  from  the 
City  and  County  of  San  Francisco  those  reservations 
for  consideration  of  easement  rights  on  Crystal 
Spring  By-Pass  Tunnel;  and    ■  :  v:^;-  .^i-i  ■.u  f*^., 

WHEREAS,  the  City  Attorney  has  indicated  that 
the  value  for  relinquishment  of  the  easement  rights 
is  now  negligible;  and  i 

^"THEREAS,  the  Director  of  Property  has  concurred 
with  the  City  Attorney's  opinion  and  recommended  that 
the  City  relinquish  those  easement  rights. 

NOW,  THEREFORE,   BE  IT  RESOLVED  THAT,  this 
Commission  hereby  consents  and  approves  the  re- 
linquishing of  certain  easement  rights  to  the  present 
owners  by  quitclaim  for  consideration  of  easement 
rights  on  Crystal  Spring  By-Pass  Tunnel;  and  be  it 
further 

RESOLVED,  That  this  Commission  hereby 
authorizes  the  Director  of  Property  to  prepare  the 
necessary  ordinance  for  enactment  by  the  Board  of 
Supervisors  covering  the  execution  of  the  quitclaim. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  OCTUbEH  9  1971 

at  Its  meeting  of.  '   '   ^ 

y^'S^etary  and  Assistant  General  Manager 


V- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr>  "  ^  g 


RESOLVED,  That  this  Coimnission  requests  the  Mayor  to  recommend  to  the 
Board  of  Supervisors  a  Supplemental  Appropriation  of  funds  for  the  Sa^  Fr^<^^^^° 
Water  Department  for  the  adjustment  of  wage  rates  for  Class  3U16  -  Gardener 
aS  relSed  classes  for  the  1^73-197^  Fiscal  Year  as  established  in  cc^liance 
with  Charter  Section  8,1+01,  ,  ^  ^  >^-- 


,  ^  from: 


Appropriation  3.7^+5.139.000  -  Permanent  Salaries  -  Gardeners  $6,^+22 

to: 

Appropriation  3.7^5.199.000  -  Compensation  Reserve  ^  $6,U22 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  3BER  9  ,^ 

at  Its  meeting  of.  \  •  -   -'   . 


/  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  ^ 


V,..  .-i^j-i.-y   3:'>        Lor   'j •  l^O  .    1  }. '5  :.  3''"'  ,  i. 

'-  '-         ■  '    "      I'   '  '         "  '        '  ' 

RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  a  Supplemental  Appropriation  of  funds  for  the  Sen 
Francisco  Water  Department  for  the  adjustment  of  -wage  rates  for  Class  751^4-  • 
General  Laborer  and  related  classes  for  the  1973-197^  Fiscal  Year  as  estab- 
lished in  compliance  with  Charter  Section  8.^403. 

From: 

Appropriation  3.7^5.130.000  -  Wages  $10,872 
To: 

Appropriation  3.7^5.199.000  -  Compensation  Reserve  $10,872 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  OCTOBER  9 

at  Its  meeting  of.  " 


^  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn^  O  O  /  s 


WHEREAS,  The  State  of  California  has  brought  an  action 
in  San  Mateo  County,  being  Superior  Court  Action  No.  113136,  to 
acquire  for  freeway  purposes  an  easement  upon,  over  and  across 
real  property  presently  under  the  jurisdiction  of  the  San 
Francisco  Water  Department  and  located  adjacent  to  Crystal  Springs 
Road  in  the  vicinity  of  Crystal  Springs  Dam;  and 

WHEREAS,  The  Director  of  Property's  appraisal  of  the 
fair  market  value  of  the  easement  is  $10,000.00;  now,  therefore, 
be  it 

RESOLVED,  That  the  Commission  hereby  authorizes  the  City 
Attorney  to  have  a  judgment  of  condemnation  entered  in  San  Mateo 
Superior  Court  Action  No. 113136  fixing  the  fair  market  value  of 
the  easement  at  $10,000.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of- 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NOr'  '"-'^  ^ 


WHEREAS,  the  existing  motor  coach  yard  at  Ocean  and  San  Jose 
Avenues  must  be  relocated  to  the  former  Tubbs  Cordage  site,  located 
in  the  vicinity  of  23rd  and  Indiana  Streets  in  order  to  make  room 
for  the  construction  of  a  new  Muni  Metro  Rail  Center;  and 

WHEREAS,  plans  and  specifications  for  Contract  Proposal  No. 
MR-606  have  been  prepared;  and     '  •  -  -  .. 

WHEREAS,  said  plans  and  specifications  have  been  submitted  to 
this  Commission  for  approval;  now  therefore  be  it 

RESOLVED,  that  this  Commission  hereby  approves  said  plans  and 
specifications;  and  be  it  further 

RESOLVED,  that  this  Commission  hereby  request  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  to  advertise  for  bids  to 
be  received  of  said  Contract  No.  MR-606. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^   1  7— r  ^  :=  ^  / 


I  I 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OK  SAN  FRANCICCO 

RESOLUTION  Hd*J*^  ' ^ 


RESOLVED,  That  this  Commission  hereby 
approves,  in  accordance  with  Resolution  NOo  16527, 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $16,866.33,  made  by  the  Municipal  Railway,  month 
of  September,  1973,  per  Revolving  Fund  Payment  Requests 
Nos,  6392,  6404,  6407,  6412. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

J.                          i  uB':R  9  K)7'^ 
at  Its  meeting  of   '   '  -  

 ,_i  -  -  K ' — . — 1_  '^hj.  ;  I  " 

/  Secretary  and  Assistant  General  Manager 


) 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTS'  OF  SAN  FRANCltiCO 

RESOLUTION  No> 


'^"^  -0380 


RESOLVED,  That  this  Coramission  on  the 
recommendation  of  the  General  Manager  of  Public  Utilities, 
Department  Managers,  and  the  City  Attorney,  hereby  approves 
cancellations  and  write-offs  of  uncollectible  account  re- 
ceivable which  is  more  than  ninety  days  past  due  and  the 
adjustment  of  accounts  receivable,  month  of  September,  1973, 
per  list  of  October  1,   1973   -$24.09 

RESOLVED,  That  this  Commission  hereby 
approves  compromise  settlements,  month  of  September  1973  - 
total  amount  billed:     $1,175.53:,  total  com.promise  settle- 
ments:    $686.53  -  and  approves  Collections,  month  of 
September,  1973,  araount  of  $1,489.31,  for  payraent  of  damage 
claims  which  the  Municipal  Railway  has  against  miscellaneous 
debtors,  per  lists  of  October  1,  1973. 


1  hereby  certify  that  the  foregoirig^r^s^ljit^n  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of.  <i 

/' '  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OI 
RESOLUTION  No,^ 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

„73-0381 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
bid  call  as  follows:  ^  ; 

HH  Contract  No.   488 — Installation  of  San  Jose 
Avenue  Storage  Track  Trolley  System        .       ,        .  .  . 


and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  pro- 
visions of  Chapter  31,  Section  31.22   (a)   of  the  San 
Francisco  Administrative  Code,  this  project  is  here- 
by determined  to  be  categorically  exem.pt  from  the 
California  Environmental  Quality  Act  and  is 
classified  as  a  replacement  of  facilities  on  the 
same  site  under  Class  2  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City 
Planning  Commission  on  April  26,  19  73. 


sion 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissi 
at  its  meeting  of  ^CTQBER  2  3  1973 

■  '  B>ecretary  and  Assistant  General  Ai^h.  'e; 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn^^^—^^^Sfi 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
bid  call  as  follows: 

HH  Contract  No.   481 — Moccasin  Houses,  Ceiling  Insulation 


and,  be  it  further 

.  .  •  h 

RESOLVED,  That  in  accordance  with  the  pro- 
visions of  Chapter  31,  Section  31.22   (a)   of  the  San 
Francisco  Administrative  Code,  this  project  is 
hereby  determined  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  is 
classified  as  a  maintenance  project  under  Class  1 
as  set  forth  in  the  permanent  list  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission 
on  April  26,  1973. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

.    ,  UCIOlirK  2  nrn 

at  Its  meeting  of   '    --^ '  J 

J  

/'       /  Secretary  and  Assistant  General  Manager 


PUBLIC  UTiLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.^^o'""03fe3 


RESOLVED,  That  this  Commission  approves  the  submittal  of 
a  requisition  for  purchase  order  to  the  City  Purchaser  for  furnishing 
and  delivering  Transit  Power  Substation  equipment  to  the  City  and 
County  of  San  Francisco  for  the  Power  Improvement  Program. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCiObi:i(  2  3  1973 


at  its  meeting  of. 


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTiLITiES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Noi?L*!^ 

■0384 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  HH-473R,  Kirkwood  Powerhouse,  Standby  Pump  for  Bearing 
Cooling  Water,  as  satisfactorily  completed,  and  approves  final  payment 
of  $5,800  in  favor  of  the  Contractor,  Brown  Sheet  Metal  &.  Mechanical,  Inc, 
Oakdale,  California » 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a.    meting  o/..  0CT0B>1R  )>  3  1973   _^ 

 ' — •  -   ^'  -rf^  'hi/-  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No 


OF  SAN  FRANCISCij 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

'\5 


RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  a  Supplemental  Appropriation  of  funds  in  the  amount 
of  $6^9.06  for  Hetch  Hetchy  Water  and  Power  to  reflect  adjustments  to  the 
wage  rates  for  Class  751^  General  Laborer  and  related  classes  for  the  period 
June  1,  1973  -  June  30,  1973  in  accordance  x-rith  an  amendment  to  the  1972- 
1973  Salary  Ordinance. 

Class  Title  Old  Rate  New  Rate 

7215  General  Laborer  Foreman  $6.l85H  ■,,    ■  6.285H 

751^  General  Laborer  .  5,685H  J  .  5.785H 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   '   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

OF  1 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Mo'   -  «>^00 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Jfenager  of  Hetch  Hetchy  Water  and  Power 
and  the  City  Attorney,  hereby  approves  collections  and  damage  claims  which  the 
Department  has  against  miscellaneous  debtors  made  during  the  month  of  September 
1973. 


Bureau  of  Delinquent  Revenue 


t  300.00 


RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  delin- 
quent accounts  in  the  amount  of  .>7j723.21  from  the  Bureau  of  Light,  Heat  and 
Power  to  the  Bureau  of  Delinquent  Revenue  for  collection. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utilities  Commissior. 

OC  iUbLH  2  3  1973 

at  its  meeting  of   '  ,  , 

Secretary  and  Assistant  General  Manager 


-7 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nnfa'  ^ 


''--"387 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes. 
Bid  Call  as  follows:  - 

Contract  No.  1633 — Laying  of  8-Inch  Ductile  Iron 
Main  in  California  Street  between  3rd  and  6th  Avenues 

and,  be  it  further 

I .  j„  -.^ ,., 

RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  is 
classified  as  an  activity  under  Class  1   (b)  as  set 
forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  April  26, 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  PuhHc  Utilities  Commission 

OCTOBtR  2  3  1973 


at  its  meeting  of. 


n 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


.. . ' .  1  — .  y 


^^'  request 


. '    J-  J  .         \J  r).JL 


T;  v.- 


RESOLVED,  That  this  Coimnission  a^pproves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 


WD  Contract  No.  16  36--Cement  Mortar  Line  16-Inch, 
20-Inch,   22-Inch,  and  24-Inch  Pipe  in  Battery, 
Sansome,  Scott,  and  Other  Streets 


and,  be  it  further 

RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  is 
classified  as  an  activity  under  Class  1   (d)   as  set 
forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  April  26, 
1973.   


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Puhhc  Utilities  Commission 

OC  iUbLis  2  3  1973 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSIOJ^T 
CITY  AKD  COUNTY  OF  SM  FRANCISCO 

Resolution  No.  73'-0360-NR  10-9-73 

RESOLVED,  That  on  recommendation  oi  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 

Claimant  Date  of  Accident  Settlement 
Non-litigated  Settlements 

SC    Avis  Transport  of  Canada, Ltd.  August  28,  1972  $      595 » 25 

TC    Richard  F,  Bougere  August  1,   1973  758 » 41 

MC    Maria  Elena  Carrasco  February  26,  1975  1,500.00 

SC     Carol  Heflin  October  19,   1972  2,000.00 

SC    Anthony  J.  Lewis  February  21,   1975  758.00 

TC    John  Criss  Martens  Jr.  December  15,  1972  1,900.00 

MC    Lynn  Polk  July  10,  1975  750.00 

SC    California  State  Automobile      December  6,  1972  669 » 77 

Association  and  Daniel  Tilton 

MC    Antonio  A.   Junio                          August  28,  1975  7^5 « 81 

Litigated  Settlements  (OA  Office) 

MC    Joseph  Allen                                March  25,  1970  5,600,00 

SC     Gerald  M,  Feigen                          February  27,  1969  4,600.00 

TC     Calvin  Grigsby  aka  April  9,  1969  750.00 

Calvin  Grisby 

MC    Ethel  J.  McGee,  guardian  ad      December  17,   1969  7,500.00 
litem  of  Lanabeth  Schwinden, 
a  minor 

TC     Dorothy  M.   Tate  June  11,   1972  4,150.00 

(Co-deft  to  pay  ^4,150.00,  and 
City  to  dismiss  cross-complaint) 

TC    Melvin  D.  Wilson  August  6,  1970  2,100.00 

Judgments  -  None   

$  32,555.24 

Appropriation  No,  5-755.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  9?  1975" 

Secretary  and  Assistant  General  Manager 


10-9-73 


1  1  ^ 

CH      HETCHY      WATER      AND  POWER 


DATE:    October  9,  1973 


Geimeral  Manager  of  Public  Utilities 


General  Mamtager 

MOMLY  REPORT  ON  ACTIVITES  OF  THE  DEPARTMENT 


Higbligbts ; 


last  mo5nitli"s 
.ed  aresc,  ut 


e  Granite  Creek-Cherry  Valley  area  reported 

mpanies  are  salvaging  timber  from 
Access  Road  to  a  much  greater  degree 


iS  now  been  closed  to  public  use  by  the  Forest  Service  because  of 

was  constructed  and  is  maintained  by  Hetch  Hetchy  to  standards 
adequatie  for  public  use  and  light  intermittent  hauling. 

Since  it  may  not  stand  up  well  under  heavy  logging  operations,  a  video  tape  survey  of 
the  roadway  surface  was  made  to  compare  conditions  existing  prior  to  and  subsequent 


Reservoir 

Capacity  in 

Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Acre  Feet 

Octo  1,  1973 

Capacity 

Oct,  1,  1972 

Capacity 

Heteh  Hetchy 

360,400 

255,916 

71 

203,788 

57 

Lake  Lloyd 

268,800 

150,920 

56 

69,735 

26 

Lake  Eleanor 

27,100 

2,207 

_8 

19 

_0 

656,300 

409,043 

.62 

273,542 

42 

■)  )  )  ')  ^ 

Water  RegualatioB  and  Tr&nsmissioai 

The  aferag©  daily  aqtaeduct  delivery  of  water  to  the  Water  Department  remained  constant 
at  approximately  265  mgd  for  the  last  month o 

Power  Frodtmction 

Dmring  the  month  of  September ^  Moccasisij  Dion  Ro  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  44o830s  61  .,307  and  50„903  million  kilowatthours  respectively  for  a  total  of 
157  o 040  million  kilowatthourSg  having  a  value  in  excess  of  $1, 099s, 000. 

1ET€H  HETCHf  EWGIWEERIHG 

HH°442  Motorized  VailveSg  San  Joaqmiin  Pipelines »    Completion  awaits  only  the  arrival 
©f  replaeement  valve  wheels  and  their  installation. 

HH°443  Moeeasin  Dam  Spillway o    Model  of  weir  and  dissipater  scheduled  to  be  completed 
early  in  September  and  will  be  available  for  inspection. 

HH°454  Reconstruct  Moccasin  Sewage  Disposal  Field.    Action  is  underway  to  buy  the  land 

raqtaired  i&r  the  spray  field. 

HH°461  Improvements  to  Domestic  Water  Supply  Moccasin.    Contract  accepted  by  the  Public 

Utilities  Commission  on  September  lip  1973. 

HH°471  Replaces  Repair  and  Paint  Steel  Trolley  Poles.  Letter  requesting  bid  authority 
sent  t©  Public  Utilities  Commission  on  September  25,  1973. 

1H-47S  San  Joaquin  Pipelines  -  Encasement  at  Highway  99.    Executed  contracts  returned 
by  contractor  on  September  11 ^  1973.    Awaiting  insurance  before  transmittal  to  City 
Attorney  and  Controller. 

HH-476  Mo(5easin-Newark  Transmission  Lines  -  Relocate  Towers  at  Highway  99.  Executed 
contracts  by  contractor.    Sent  to  City  Attorney  September  12,  1973. 

HH-481  Moccasin  Cottages  Ceiling  Insulation.    Plans  and  specifications  completed „  Bid 

authority  will  be  requested  shortly. 

HH-485C  Mipccasin-Newark  Transmission  Lineg  Paint  Steel  Towers.    Contract  certified  by 
Controller  August  28^,  1973.    Contractor  notifed  official  starting  date  September  17j  1973. 

-2- 


1 


) 


) 


) 


HH-487  Moccasin  -  Carpenter  Shop  -  Reconstruct  Sawdust  Collection  System  (Informal), 
Plans  and  specifications  are  98  percent  complete.    Project  should  be  advertised  in 

October  1973, 


from  the  mechanical  section  inspected  the  six  (6)  47  X  90  inch  slide  gates ^  bypass 
valves  and  the  60-inch  needle  valves.    Repairs  are  scheduled  for  early  1974  when 

reservoir  level  peoaits. 

Holm  Powerhouse,    Adjustments  were  made  to  needles ^  deflectors  and  governor  control 

system  at  Unit  #1  at  Holm  Powerhouse, 
Power  Improvement  Program 

Selection  of  design  consultants  continued.    The  professional  services  agreement  with 
PBQ&Ds,  Inc,  and  Gibbs  &  Hills.  Inc,   (PBGH)  for  the  Electrification  Design  Package  was 
completed^  transmitted  to  UMTA  for  approval  and  approved  by  the  Public  Utilities 
Commission,    Negotiations  were  completed  and  the  agreement  with  Bechtel,  Inc,  for  the 
Substation  Design  Package  was  finalized  and  will  be  transmitted  to  UMTA  and  the 
Commission  for  approval  in  October,    Negotiations  were  started  with  Systems  Control,  Inc, 
for  the  Control  and  Communications  Design  Package, 

Work  contined  on  the  specifications  and  bid  documents  for  the  purchase  of  the  transit 
power  substation  equipment,    UMTA  and  Coranission  approval  will  be  requested  in  October 
for  advertising  for  bids  by  November  1,  1973, 

Work  continued  on  the  plans  and  specifications  for  the  undergrounding  of  feeders  and 
the  relocation  of  trolley  poles  on  Judah  Street,    This  will  be  transmitted  to  D,P,W, 
in  October  for  inclusion  in  their  contract  for  street  improvements  and  track  recon- 
struction. 

Work  continued  on  plans  for  the  undergrounding  of  feeders  on  Fillmore  Street  and  for 

duct  lines  for  feeder  undergrounding  in  other  locations. 


The  supply  wells  in  the  dam  were  drained  and  personnel 


„3„ 


1  J  )  )  ) 

CoTffifereiaeeg  were  attemded  with  BAIT  engineers  to  implement  our  comments  on  transit 
power  facilities  being  provided  in  the  design  of  the  West  Portal  Station,  and  in  the 

eonstnaction  of  the  Chureh  and  Castro  Stations « 

Meetings  were  attended  with  UMTA  representatiws  and  City  Real  Estate  Department 
personnel  relative  to  aequisition  of  sites  for  the  new  transit  power  substations. 

Transit  Power  Engineering 

Plans  and  specifications  were  completed  for  the  relocation  and  restoration  of  overhead 
and  mderground  transit  power  facilities  in  conjunction  with  the  DPW  Market  Street  ■ 

Reconstruction  contract  between  Fremont  and  First  Streets. 

Work  continued  on  the  plans  and  specifications  for  Contract  HH-488,  the  streetcar- 
trolley  overhead  for  the  new  temporary  storage  track  at  the  Ocean  Avenue  Yard. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
.    2:30  p.m. 
October  23,  1973 


C0Mf4ISSI0NSRS 
H.  Welton  Flynn ,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
Louis  A.  Petri 
Joseph  P.  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

John  C,  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  /ADMINISTRATIVE 


73-195 


Call  to  Orders 
Present  t 


2:30  p.m. 


Commissioners  H.  Welton  Flynn ,  Oliver  Mo  Rousseau 
Joseph  J.  Diviny,  Louis  A.  Petri,  Joseph  P.Byrne 


The  minutes  of  the  regular  meeting  of  the  Commission  held  October  9, 
1973  were  approved. 


RESOLUTION  On  motion  of  Diviny,  seconded  by  Petri,  the 

NO.  following  resolution  was  adopted: 

73-0381    PI  Bid  Call,  HH  Contract  Wo.   488 — Installation  of 

San  Jose  Avenue  Storage  Track  Trolley  System 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0382    H  Bid  Call,  HH  Contract  No.  481 — Moccasin  Houses  - 

Ceiling  Insulation 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0383    H  Purchase  Order  for  Transit  Power  Substation 

Equipment 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0  384     H  Completion  of  HH  Contract  No.   4  73-R — Kirkwood 

Pov/erhouse,  Standby  Pump  for  Bearing  Cooling 
Water  -  Total  amount,  $5,800 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0385     H  Supplemental  Appropriation  -  $649.06,  Retroactive 

I^Jage  Adjustment   (General  Laborer  and  Related 
Classes)   -  June  1,   1973  -  June  30,  1973 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 
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On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted s 

73-0386     H  Approving  collection  and  transfer  of  damage 

claims  by  Bureau  of  Light,  Heat  and  Power. 

Votes     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted j 

73-0387    W  Bid  Call,  WD  Contract  No.   1633 — Laying  of 

8-Inch  Ductile  Iron  Main  in  California  Street 
between  3rd  and  6th  Avenues 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-038  8    W  Bid  Call,  WD  Contract  No,   1636— Cement  Mortar 

Line  16-Inch,  20-Inch,  22-Inch  and  24-Inch  Pipe 
in  Battery,  Sansome,  Scott  and  Other  Streets 

Votes     Ayes-Flynn,  Rousseau,  Diviny^  Petri, 
Byrne 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0389    W  Award  of  WD  Contract  No  1631 — Laying  of  8-Inch 

Ductile  Iron  Main  in  Broadv^ay,  Battery,  Filbert 
and  Sansome  Streets     -  W.  L.  Fairey,  Palo  Alto  ■ 
Net  amount,  $43,435.00 

Votes     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  v^as  adopted: 

73-0390    W  Completion  of  WD  Contract  No.   1569 — Laying  of 

12-Inch  Ductile  Iron  and  20-Inch  Steel  Mains 
in  Fourth,  Folsom,  Main  and  Mission  Streets  - 
$474,435.60,   as  modified 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0391    W  Settlement  of  claim  of  Pacific  Telephone  & 

Telegraph  Company  -  $1,400.00 
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Vote  J     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Rousseau,  seconded  by  Diviny, 
the  following  resolution  was  adopted  2 

73-0392     W  Supplemental  Appropriation  -  $2,690.83, 

Retroactive  Wage  Adjustment  (General  Laborer  and 
Related  Classes)  June  1,  1973  to  June  30,  1973 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted? 

73-0393    W  Assignment  of  Agricultural  Grazing  Lease,  J.  E. 

Shearer  and  Georgia  P.  Shearer 

Votes     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

73-0394    W  Authorizing  execution  of  360-acre  Agricultural 

Grazing  Lease  to  Estate  of  Myron  Harris,  Alameda 
County 

Votes     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Rousseau,  Seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0395    W  Authorizing  execution  of  1,318-acre  Agricultural 

grazing  lease  to  Frank  Ornellas,  Santa  Clara 
County 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0396    W  Completion  of  WD  Contract  No.  1596 — Laying  of 

16-Inch  Ductile  Iron  Main  in  3rd  Street  between 
Folsom  and  Market  Streets  -  $158,748.90,  as 
modified 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 
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On  motion  of  Rousseau seconded  by  Diviny,  the 
following  resolution  was  adopted  2 

73-0397     iAT  Completion  of  I'lD  Contract  No.   1574 — Laying  of 

6-Inch  Ductile  Iron  Main  in  Clipper  Street, 
Clipper  Terrace,  High  and  25th  Streets  - 
$31,471,30,  as  modified 

Votes     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted? 

73-039  8     M  Transit  Improvement  Program  -  Acquisition  of 

real  property,  22nd  and  Indiana  Streets 

^   Votes     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 

Byrne 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0399  M  Award  of  riR  Contract  No.   601R — Twin  Peaks 

Tunnel  Track  Reconstruction  -  G,  M.  Shupe,  Inc., 
Spokane,  Washington  -  Total  am.ount,  $1,587,598 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-040  0     GO  Authorizing  claims  settlements  in  amounts  up  to 

$1,500.00 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0381-MR  Approving  payment  of  claims  against  the 

Municipal  Railway  -  Total  amount,  $118,373.31 

Vote:     Ayes-Flynn,  Rousseau,  Divine,  Petri, 
Byrne 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


Resolution  No.   73-0383 — Authorizing  a  requisition  to  the  City 
Purchaser  to  issue  a  $4.5  million  purchase  order  for  furnishing  and 
delivering  transit  power  substation  equipment  for  the  Municipal 
Railway's  Power  Improvement  Program. 
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Oral  L.  Moore,  Hetch  Hetchy  Project  General  Manager,  whose  Transit 
Power  Division  is  handling  the  Muni's  power  work,  said  that  buying 
the  equipment  for  all  of  Muni's  fourteen  new  substations  now  will 
minimize  maintenance  problems,  giving  the  advantages  of  uniform 
equipment  with  interchangeable  parts,  lower  spare  parts  inventory, 
and  simplified  maintenance. 

The  first  four  of  the  substations  will  have  to  be  in  operation  early 
in  1975  when  the  new  subway-surface  cars  are  receivod.     Since  the 
lead  time  for  obtaining  the  required  equipment  is  approximately  one 
year,  a  requisition  is  desirable  now  so  the  equipment  will  be  avail- 
able for  installation. 

The  Urban  Mass  Transportation  Administration  under  the  U.S .Department 
of  Transportation  viill  pay  two-thirds  of  the  cost  of  the  equipment 
purchase  for  the  new  electrical  substations  and  upgrading  the  Muni's 
power  system — which  includes  transformers,  station  switch  gear, 
rectifiers,   and  circuit  breakers. 

In  answer  to  Commissioner  Petri's  question,  Mr.  Moore  said  the 
requested  purchase  order  should  be  going  out  to  bid  in  about  tv/o 
weeks . 

****** 

In  discussing  Resolution  No.   73-0389 — Award  of  '^7D  Contract  No.  1631, 
Laying  of  8-Inch  Main  in  Broadway,  Battery,  Filbert,  and  Sansome 
Streets,  Commissioner  Petri  asked  v\,'hy  this  work  was  not  included  in 
the  work  under  WD  Contract  No.   1636--Cement  Mortar  Line  Pipe  in 
Battery,  Sansome,  Scott  and  Other  Streets. 

Arthur  H,   Frye ,  Jr.,  Water  Department  General  Manager  and  Chief 
Engineer,  explained  that  combining  the  two  contracts  would  create 
trenches  on  both  sides  of  the  street  and  would  tie  up  the  streets  for 
a  longer  period  than  permitted  under  the  rules  of  the  Department  of 
Public  Works. 

****** 

Resolutions  No.   73-0394  and  73-0395--Extending  for  one  year  at  an 
increase  in  rental  two  agricultural  grazing  leases  of  property  under 
the  jurisdiction  of  the  Water  Department  which  are  due  to  expire 
October  31,  1973. 

Mr.   Frye  said  that  normally  these  tv/o  parcels  would  be  offered  at 
public  bid  call  for  new  five  or  six  year  lease  terms.     Inasmuch  as 
these  are  the  only  parcels  available  for  bid  offering  at  this  time, 
it  was  considered  advisable  that  they  be  offered  for  lease  next  year 
when  eleven  or  more  grazing  lease  parcels  totaling  over  10,000  acres 
will  become  available  for  public  bid  offering.     It  is  believed  that 
the  offering  of  a  greater  number  and  wider  selection  of  parcels  will 
attract  nuiBa:rous    new  bidders  next  year  and  a  higher  rental  return 
due  to  competitive  bidding. 

Mr.  Crowley  pointed  out  that  last  year  for  the  first  time  oral 
auction  for  Water  Department  land  leases  was  held  instead  of  the 
traditional  sealed  bids.     The  event  was  highly  successful,  resulting 
in  an  increase  in  bid  amounts,  in  some  instances,  of  approximately 
fifty  per  cent  over  the  previous  rental  received. 

****** 

Resolution  No.   73-0398 — Authorizing  acquisition  of  real  property 
(Lot  2,  Block  4170)   at  22nd  and  Indiana  Streets  for  the  Municipal 
Railway's  Transit  Improvement  Program  coachyard  and  central  shops, 
which  the  owner  Rosalie  Lazor,  has  agreed  to  sell  for  the  sum  of 
$18,500.00 
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Rino  Bei ,  Transit  Improvement  Program  Director,  reported  that  the 
City  now  owns  95  per  cent  of  the  siteo     Title  to  the  John  Hancock 
Mutual  Life  Insurance  property,  major  portion  of  the  site,  has  been 
VGsted  in  the  City.     Upon  purchase  of  the  Lazor  property,  the  City 
will  have  acquired  two  of  the  six  parcels  which  are  part  of  the 
project  site. 


****** 


Resolution  No.  73-0399— Awarding  MR  Contract  No.  601-R — Twin  Peaks 
Tunnel  Track  Reconstruction. 

In  response  to  inquiry  from  Commissioner  Rousseau  as  to  whether  the 
residents  of  the  affected  neighborhoods  have  been  m.ade  aware  of  the 
tunnel  rerailing  project  and  the  construction  plans,  Mr.  Bei  said 
that  Bill  Dorais,  the  Transit  Environmental  Coordinator,  has 
excellent  liaison  with  the  neighborhood  groups.     As  soon  as  it  was 
determined  under  v/hich  method  the  successful  bidder  for  the  contract 
would  undertake  to  perform  the  reconstruction,  Mr.  Dorais  began 
contacting  the  various  agencies  in  the  area. 

The  plan  calls  for  the  contractor  to  use  the  present  M-Ocean  Viev7 
streetcar  right-of-way  to  fabricate  the  new  track  and  shuttle  it 
into  the  tunnel.     This  means  that  the  task  of  serving  outer  areas 
of  the  M  Ocean  View  Streetcar  line  will  be  assigned  to  buses  during 
the  contract. 

William  S.  Kaplan  of  346  San  Benito  Way,  asked  if  additional  transit 
time  through  the  tunnel  could  be  expected  during  the  course  of  the 
rerailing  period. 

Mr.  Bei  explained  that  under  the  method  proposed  by  the  contractor, 
construction  in  the  tunnel  will  be  carried  on  at  night  between 
lis  00  p.m.  and  5  s 00  a.m.  to  avoid  interference  with  other  Muni 
streetcar  service.     Originally  the  contract  was  expected  to  take 
nearly  a  year.     The  successful  bidder,  G.  IK  Shupe ,  Inc.  of  Spokane, 
Washington,  indicates  they  will  be  able  to  do  the  job  in  about  six 
months . 


****** 


In  discussing  Resolution  No.   73-03 81-MR,  approving  payment  of 
Municipal  Railway  claims  settlements    (including  a  payment  of  $575,00 
to  Bay  Area  Rapid  Transit  District  as  result  of  a  trolley  coach 
accident  on  January  3,  1973),  John  T.  Squire,  President  of  Transport 
Workers  Union  Local  250A,  asked  the  status  of  the  claims  City  has 
filed  against  BARTD  for  damages  resulting  from  BARTD  operations  in 
San  Francisco,  and  if  payments  have  been  forthcoming. 

Commissioner  Flynn  asked  that  a  report  on  this  matter  be  compiled 
and  furnished  the  Commissioners  by  the  General  Manager. 


****** 


The  Commission  adopted  Resolution  No.   73-0400,  authorizing  the 
departments  and  bureaus  of  the  Public  Utilities  Commission  to  settle 
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and  write  checks  up  to  and  including  $1,500.00  instead  of  the  present 
limit  of  $500.00  in  the  settlement  of  claims,  with  the  approval 
of  the  City  Attorney. 

Mr.  Crowley  explained  that  this  authorization  will  result  in  savings 
in  settlement  funds,  labor  and  time o     It  will  result  in  a  reduction 
in  the  number  of  lawsuits  and,  eventually,  in  the  overall  claims 
costs . 

As  in  the  past,  it  shall  be  the  duty  of  the  respective  department  or 
bureau  managers  to  file  monthly  with  the  General  Manager  of  Public 
Utilities  for  submission  to  the  Commission  for  its  approval  all  such 
claims  which  have  been  settled  and  compromised  or  paid  in  full. 


****** 


Comm.uni cations  ; 
None 


****** 


New  Business ; 

Secretary  John  C.  Farrell  stated  that  with  the  advent  of  the  opening 
of  the  Bay  Area  Rapid  Transit  District  stations  in  San  Francisco 
next  month  some  adjustment  in  Municipal  Railway  lines  will  be 
necessary.     At  this  time  four  recommended  plans  were  being  submitted 
by  Mr.  Crowley  for  informative  purposes.     He  said  that  Commission 
action  was  not  being  asked  for  today,  but  that  the  matter  would  be 
before  the  Commission  for  discussion  and  public  comment  three  weeks 
hence  at  the  next  Public  Utilities  Commission  meeting.     All  of  the 
route  changes,  if  approved  by  the  PUC,  would  be  effectuated  on  a 
90-day  trial  basis, 

John  M.  Woods,  Municipal  Railway  General  Manager,  then  gave  a  brief 
outline  of  the  recommended  proposals.     He  said  these  were  the  first 
of  a  great  number  of  changes  that  will  take  place  when  BARTD  comes 
in. 

The  proposed  adjustments  were  as  follows: 

°To  combine  into  a  single  major  crosstown  line  the  25  BRYANT  and 
and  80  LEAVENWORTH  bus  lines — with  BART's  Powell  Street  Station 
at  Fifth  and  Market  a  transfer  point.     Both  of  these  lines  now 
have  downtown  terminals  that  are  in  close  proximity  to  each 
other--the  25  line  at  Fifth  and  Jessie,  and  the  80  Line  at  Mason 
and  Turk  Streets ,     Linking  them  into  one  line  would  provide 
crosstown  service  between  the  Cow  Palace  and  Pacific  Heights, 

°Extend  the  2  3  CRESCENT  line  from  its  present  terminus  at  Famers 
Market  to  the  BART  station  at  Mission  and  Twenty-fourth  Streets. 

°Extend  the  51  SILVER  line  to  BART's  Glen  Park  station  on  Bosv/orth 
Street  from  Mission  Street  and  Silver  Avenue. 


73-202 


^Extend  the  53  SOUTHERN  HEIGHTS  line  from  Sixteenth  and  Bryant 
Streets  to  BART's  station  at  Mission  and  Sixteenth  Street. 

Commissioner  Flynn  requested  that  this  matter  be  given  wide 
publicity  by  the  Public  Service  Bureau  so  that  those  persons  who 
might  be  affected  by  any  route  change  will  have  an  opportunity 
to  attend  the  discussion  by  the  Commission, 


General  Manager  of  Public  Utilities  Items; 

Mr.  Crowley  announced  that  Curtis  E.  Green ^  who  finished  first  in 
a  nationwide  examination,  has  been  approved  for  the  new  position 
of  Municipal  Railway  Deputy  General  Manager  for  Operations  and 
Administration.     Mr.  Green  is  Director  of  the  Bureau  of  Personnel 
and  Safety  for  PUC. 


****** 


****** 


Roll  Call; 


All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 


73-203 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Noi 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lov/est  regular  and 
responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract 
No.  1631  -  Laying  of  8-Inch  Duc-tiile  Iron 
Main  in  Broadway,  Battery,  Filbert  and 
Sansome  Streets  -  to  W.  L.  Fairey  in  the 
net  amount  of  $43,435.00,  and  all  other 
bids  for  the  above  described  work  are 
hereby  rejected. 


I  hereby  certify  that  the  foregoing  r^s-yhuion  was  adopted  by  the  Public  Utilities  Commission 
i  its  meeting  oj._  


y  Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  QF  SAN  FRANCISCO 
RESOLUTION  nS^IZIi^QO 


RESOLVED,  That  this  Coimnission 
accepts  the  work  as  satisfactorily 
corapleted;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $448.80; 
approves  Final  Payment  in  amount  of 
$51,073.55,  in  favor  of  Underground 
Construction  Co. ,  Inc.  under  Water 
•r-aq-cc  <  Department  Contract  No.  1569  -  Laying  ' 
of  12"  Ductile  Iron  and  20"  Steel 
Mains  in  Fourth,  Folsom,  Main  and 
Mission  Streets, 
x.'vc  City  .'is  S3  or     op  rove »  -^.nJ  iiereby 

K  •■■i't^fJts  the  (>>ntroil^£X  to  drav  vsLrxi\nt  t'o.  f.avcr  o^' 

■•he  PAClrtir  Tl-j'T:.  'V  .  il  C0M?2<'vY  ir;  the  .ajrioun^' 

of  $1,  400  .00  ♦         :>ett."':.e.:ii-a-c  v^;    -laliv  aqaiui.  ■      re  SAis 

Ii:'CXi  WATE^  Dc.PAt'-.lHi'.:.'^'.,  ,   arisinq  ..'rat.  daia;rge  to 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of._  "   

/  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nd?  ^-'^OO'-IL 


RESOLVED,  That  on  recoinitiendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and 
Chief  Engineer,  San  Francisco  Water  Department,  and 
r>  i  .■  the  City  Attorney,  this  Commission  approves  and  hereby  ^ 
''requests  the  Controller  to  draw  warrant  in  favor  of 

the  PACIFIC  TELEPHONE  &  TELEGRAPH  COMPANY  in  the  amount 
of  $1,400.00,  in  settlement  of  claim  against  the  SAN 
FRANCISCO  WATER  DEPARTMENT,  arising  from  damage  to 
claimant's  property,  on  January  31,  1973,  at  133  Fillmore 
Street,  San  Francisco,  California. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^  its meting  of.  OCTOBER  2  3  1973   ^ 

^        Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  KRANCISCO 

RESOLUTION  No*  '3-0392 

•crooraticn,  by  and  througrs   i  tf?  Vijl-).-!  c  U^lliti«».v  Co-'hrni  Rjsion , 

to  GBOR«rA  P«  .7.   v..  ,    certain  qriiring 

located  i  7»  f-a«:v        ;  ^^Z'- '"runt-":'  .^.rr'' 


RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  a  Supplemental  Appropriation  of  funds  in  the  amount 
of  $2,690.83  for  the  San  Frajicisco  Water  Depajrtment  to  reflect  adjustments  to 
the  wage  rates  for  Class  751^  General  Laborer  and  related  classes  for  the 
period  June  1,  1973  -  June  30,  1973  in  accordance  with  an  amendment  to  the 
1972-1973  Salary  Ordinance.  v  iv.; :  ,   a;:* a  ui-  - 


Class 

7215 
751^ 


.5 


Title 


Old  Rate 


New  Rate 


General  Laborer  Foreman  $6.l85H  6.285H 

General  Laborer         ....         l.^ii':  tftrui$      5.685H  ^^^r-oo.  5.785H 


■.- 


r:V--.  K 


•'•         the  Est.nx^?  V.  :~  GLOXtiy-  ■■  ; 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

2  0  1971 

at  its  meeting  of.   ^ 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nt^.  <^  OyJ^JO 

WHEREAS,  the  City  and  County  of  San  Francisco,  a  Municipal 
Corporation,  by  and  through  its  Public  Utilities  Commission, 
leased  to  GEORGIA  P.  SHEARER  and  J.  E.  SHEARER,  certain  grazing 
lands  located  in  Santa  Clara  County;  and 

WHEREAS,  due  to  incompetence  of  GEORGIA  P.  SHEARER  and 
demise  of  J.  E.  SHEARER,  J.  PAUL  SHEARER,  conservator  and  execu- 
tor of  the  respective  estates,  wishes  to  assign  said  lease  to 
A.  P.  DAVILLA  and  A.  A.  FIELDS,  a  partnership,  dba  DAVILLA  and 
FIELDS,  and 

WHEREAS,  said  lease  under  the  terms  thereof  cannot  be 
assigned  without  the  written  consent  of  City;     ,  ,     %  , 

NOW,  THEREFORE,  be  it 

RESOLVED,  That  this  Commission  hereby  consents  to  the  assign- 
ment, by  J.  PAUL  SHEARER,  Conservator  of  the  Estate  of  GEORGIA  P. 
SHEARER,  also  the  Executor  of  the  Estate  of  J.  E.  SHEARER  to 
DAVILLA  and  FIELDS  of  the  five   (5)  year  grazing  lease  described 
as  follows: 

Lease  to  commence  November  1,  1969  and  terminate  October  31, 
1974,  executed  August  26,  1969,  by  and  between  City  and  County  of 
San  Francisco,  as  Lessor,  and  GEORGIA  P.  SHEARER  and  J.  E. 
SHEARER,  as  Lessees,  covering  1,961  acres  of  Water  Department 
property  located  in  Santa  Clara  County;  AND  BE  IT  FURTHER 

RESOLVED,  That  this  Commission  hereby  authorizes  the  execu- 
tion on  behalf  of  City  of  a  written  consent  to  said  assignment, 
copies  of  which  assignment  and  consent  are  on  file  with  Commis- 
sion's Secretary. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of.    ■  "  <^  > 


—1 


^  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION 


RESOLVED,  That  this  Commission  hereby  approves 
the  terns  and  conditions  and  authorizes  the  execution 
of  a  3 60- acre  AGRICULTURAL  GRAZING  LEASE  to  the  ESTATE 
of  MYRON  HARRIS,  Deceased  (copies  of  which  lease  are 
on  file  with  Commission's  Secretary),  of  certain  Water 
Department  property  located  in  Alameda  County  (Water 
Department  Drawing  R- 21 3-D) ,  for  a  term  of  one  year, 
commencing  November  1,  1973,  at  an  annual  rental  of 
$3,839.00,  subject  to  all  the  terms  and  conditions  set 
forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

.    -BER  2  3  ,  , 

at  its  meeting  of.   — — ; 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.v  O  M 


^  ion 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  1,318-acre  AGRICULTURAL  GRAZING  LEASE  to  FRANK 
ORNELLAS  (copies  of  which  lease  are  on  file  with  Com- 
mission's Secretary),  of  certain  Water  Department 
property  located  in  Alameda  County  (Water  Department 
Drawing  B-3682) ,  for  a  term  of  one  year,  commencing 
November  1,  1973,  at  an  annual  rental  of  $12,000.00, 
subject  to  all  the  terms  and  conditions  set  forth  in 
said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCiUBlH  2  3  1973 

at  its  meeting  of.  


v. .  Stfcretarji?  and  AssxstanvGeneral  Manager 


PUBLIC  UTILITIES  COM!^ISSiON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nol  ^ 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $2,937.80; 
approves  Final  Payment  in  the  amount  of 
$10,056.28,  in  favor  of  Dalton  Construction 
under  Water  Department  Contract  No.  1596, 
Laying  of  16-Inch  Ductile  Iron  Main  in 
3rd  Street  between  Folsom  and  Market 
Streets. 


:  3  1  i-C;. 


I  hereby  certify  that  the  foregoing  resolution  was  c  by  the  Put  '  lies  Commission 

OCTOBER  2. 

at  its  meeting  of.  - 


^  ^cretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.i_ 


RESOLVED,  That  this  Coininission 

-.r.  :-  ->^l  Rail-AT.    accepts  the  work  as  satisfactorily  ...^  r i r i.->b - 

completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $49.30; 
approves  Final  Payment  in  the  amount  of 
$1,742.81,  in  favor  of  Dalton  Construction  rovec 
under  Water  Department  Contract  No.  1574, 
IJ\<^  ioricixl  i-  I'aying  of  6-Inch  Ductile  Iron  Main  in 

'  "       '         Clipper  Street,  Clipper  Terrace,  High  and 
mitiWhfj  25th  Streets ,  and  allows  sixty  nine  (69)  |j, 

working  days  unavoidable  delay  due  to 
nart'o  ;">.i  tvi.    .1:.%   waiting  for  curb  installation. 


rhes:^t   Vv^i;^^  v^lli  vjf^  av.a.llaJt-.\a  irv  .^::-,r.r4'p:r  ■      >  on.  2  .  V?'^  . V  j.  .  ?0' 


I  hereby  certify  that  the  foregoing  re&Qlutw^was  adopted  by  the  Public  Utilities  Commission 

Ofjat'LH  2  3  1973 

at  its  meeting  of.  ,  a 

Secretary  and  Assistant  General  Manager 


J 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

.^3-0398 


RESOLUTION  Nc 


WHEREAS,  The  Transit  Improvement  Program  of  the  San  Francisco 
Municipal  Railway  includes  the  acquisition  of  new  motor  coach  facilities; 
and 


WHEREAS,  The  property  at  22nd  and  Indiana  Streets  has  been  approved 


as  the  logical  site  by  all  City  and  Federal  agencies;  and 

WHEREAS,  The  major  portions  of  the  area  have  been  vested  in  the 
name  of  the  City;  and 

•  thf:*  5 Tpnrovement  of  w^-^b 
WHEREAS,  Rosalie  Lazor  has  offered  Lot  2,  Block  4170,  for  sale 

to  the  City  for  eighteen  thousand  and  five  hundred    dollars  ($18,500.00); 

and 

WHEREAS,  These  funds  will  be  available  in  Appropriation  2.735.971.200; 

and 

WHEREAS,  An  agreement  has  been  reached  with  the  Central  Relocation 
Services  for  necessary  action  under  the  Uniform  Relocation  Assistance 
and  Real  Property  Acquisition  Policies  Act  of  1970;  and 

WHEREAS,  The  acquisition  of  this  property  is  necessary  for  the 
fulfillment  of  the  entire  Transit  Improvement  Program;  and 

WHEREAS,  This  property  will  be  leased  to  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  for  the  installation  of  necessary 
improvements  in  the  form  of  hard  stands,  maintenance  and  service  facili- 
ties and  combined  central  shops  for  the  Municipal  Railway  motor  coach 
operations  for  subsequent  lease-back  to  the  City;  now,  therefore,  be 
it 

RESOLVED,  That  this  Commission  approves  the  acquisition  of  this 
property  from  Rosalie  Lazor  for  the  sum  of  eighteen  thousand  and  five 
hundred  dollars   (^18,500.00);  and  be  it  further 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  Public  Utilities  Commission 

OCTOBER  2  S  1973 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


OF  SAN  FRANCISCO 


RESOLVED,  That  the  Director  of  Property  is  hereby  authorized 
to  proceed  with  the  necessary  preparation  of  documents  to  effect 
the  purchase  of  the  property;  and,  be  it  further--  Railway 

'  '^RESOLVED,  That  this  Commission  recommends  to  the  Board  of 
Supervisors  approval  of  the  acquisition  of  this  property  under  the 
terms  stated  above  as  a  major  step  towards  the  improvement  of  mass 
transit  in  the  City;  and  that  the  Board  approve  the  leasing  of  the 
property  to  the  San  Francisco  Municipal  Railway  Improvement  Corpora- 
tion for  the  purpose  of  installing  major  transit  facility  improve- 

ments  therein.     ,    ,        ,        ^.  ^  ^  .         ^   ■   ,   .       .         ^  . 

.  ''jxhmx  irJass  Transportation  Admini  s  t  rat  ion  of  the 

U.  S<.  i  ot  tation;  and  be  it 

i  it  this  Conrniission  declares  that  the 

activity  deacribfed  herein  is  categorically  exeirpt  from  an 

■sinvlro,nj[;ental,  .i-'spacv.  report  ia  accordsince  with  list 

the  Cit.y  Fl arming  Cosanisslcn  or^  r.pril  Id  f  197  3  ,  as  amended  May  1, 

197?,  Class  X   (C;  . 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  PubUc  Utilities  Commission 

OCTOBEK  2  3  1973 

at  its  meeting  oj  ;      -i 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mfi  ^  "  <Ur'%J«J' 


RESOLVED,  That  this  Commission  hereby  awards  to 
G.M.  Shupe,  Inc.,  2602  No.  Sullivan  Road,  Spokane,  Washington, 
99216,  the  lowest  responsible  bidder.  Municipal  Railway 
Contract  No.  MR-601-R,  Twin  Peaks  Tunnel  Track  Reconstruction 

s   in  the  total  amount  of  $1,587,598  less  City-furnished  rail  in 

t 

the  amount  of  $213,540  for  a  net  amount  of  $1,374,058  under 
Schedule  I,  and  that  all  other  bids  for  the  above  described 
work  are  hereby  rejected;  and  be  it  r,j ui  .-.v 

FURTHER  RESOLVED,  That  said  award  is  subject  to  the  concur- 
rence of  the  Urban  Mass  Transportation  Administration  of  the 
U.  S.  Department  of  Transportation;  and  be  it 


FURTHER  RESOLVED,  That  this  Commission  declares  that  the 


.r  activity  described  herein  is  categorically  exempt  from  an 
jy environmental  impact  report  in  accordance  with  list  adopted  by. 
■  the  City  Planning  Commission  on  April  26,  1973,  as  amended  May  1 
1973,  Class  1   (C) . 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCiUutu  2  3  1973 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUN-n^^^jPAN^^RAr^lSCO 
RESOLUTION  No  


l^EREAS,  Charter  Section  3.500  provides  that  this  Goirimission  shall 
have  the  power  to  prescribe  reasonable  rules  and  regulations  not 
inconsistent  with  the  provisions  of  the  Charter  for  the  conduct  of 
its  affairs,  for  the  distribution  and  performance  of  its  business; 
and 

I'JHEREAS,  Charter  Section  3.594  provides  that  the  City  Attorney 
as  the  legal  adviser  of  this  Conunission,  may,  with  the  approval 
of  this  Commission,  compromise,  settle  or  dismiss  any  litigation  or 
proceedings  which  may  be  pending,  for  or  on  behalf  of  or  against 
this  Commission  relative  to  any  matter  or  property  under  its 
jurisdiction;  and 

WHEREAS,  Charter  Section  3.598  provides  that  this  Commission  shall 
have  power  to  settle  and  adjust  claims  arising  out  of  the  operation 
of  any  of  its  utilities;  and, 

WHEREAS,  This  CoiTimission  finds  that  the  public  and  departments 
and  bureaus  under  its  jurisdiction  would  be  best  served  and  that  it 
is  often  necessary  that  claims  for  or  on  behalf,  or  against  this 
Commission  be  speedily  compromised,  settled  and  payments  made  in 
full,  rather  than  suffer  loss  in  the  time  entailed  to  first  seek 
the  approval  of  this  Commission;  nov7,  therefore,  be  it 

RESOLVED,  That  the  respective  managers  of  departments  or  bureaus 
under  the  jurisdiction  of  this  Commission  with  the  approval  of  the 
City  Attorney,  may  settle  and  compromise  or  accept  payment  in  full, 
as  the  case  may  be,  V7henever  any  claim  for  or  on  behalf  of  or  against 
any  department  or  bureau  under  the  jurisdiction  of  this  Commission 
shall  arise  against  or  in  favor  of  any  person,  firm  or  corporation 
which  does  not  exceed  in  amount  the  sum  of  $1,500.00,  and,  be  it 
further 

RESOLVED,  That  it  shall  be  the  duty  of  the  respective  department 
or  bureau  managers  to  file  monthly  with  the  General  Manager  of  Public 
Utilities  for  submission  to  this  Commission  for  its  approval  all  such 
claims  v/hich  have  been  settled  and  compromised  or  paid  in  full,  as 
the  case  may  be;  and,  be  it  further 

RESOLVED,  That  upon  the  written  recommendation  of  the  respective 
manager  of  departments  or  bureaus  under  the  jurisdiction  of  this 
Commission,  with  the  approval  of  the  City  Attorney  and  the  General 
Manager  of  Public  Utilities  or  the  Secretary  and  Assistant  General 
Manager,  Administrative,  and  with  prior  approval  by  resolution  of 
this  Commission,  any  claim  for  or  on  behalf  of  or  against  any 
department  or  bureau  under  the  jurisdiction  of  this  Commission  v^hich 
arises  against  or  in  favor  of  any  person,  firm  or  corporation  which 
exceeds  in  amount  the  sura  of  $1,500.00  may  be  settled  and  compromised; 
and,  be  it  further 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Piibhc  Utilities  Commission 
at  its  meeting  of   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


,f  General  ■  ^'t 

:.i    t  ('■•  Wcl  {■  ' 

ilablt-   ii*  payment  ' 


.j  i.lener al  '^^^  ■'■  <■■, 


=     of,   and  the  City  A>torne>,  i 
.•ivby  requests  the  (.;ontioXI^.i    i--  a. 
L    u^iiinst  such  funds  ris  are  or  wijl 
z,,i.n'is  against  the  Muni c if I  Ua.vlwt'.y 


RESOLVED,  That  no  claims  shall  be  paid  from  the  treasury  of  the 
City  and  County  of  San  Francisco  unless  funds  are  legally  available 
for  the  payment  thereof;  and,  be  it  further 

RESOLVED,  That  any  and  all  moneys  received  by  the  respective 
department  or  bureau  managers  in  the  settlement  and  compromise  of 
the  aforesaid  claims  shall  be  deposited  in  the  Treasury  in  accordance 
with  the  provisions  of  Charter  Section  6.311;  and,  be  it  further 

RESOLVED,  That  any  and  all  resolutions  which  have  been  adopted 
by  this  Commission  in  conflict  with  the  language  of  this  resolution 
are  hereby  rescinded. 


hiU'.«  Torres 


May  8,  197 


538.7 


IC     Felicia  Vcrr- 
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f  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Pnbhc  Utilities  Commission 
at  its  meeting  of  


Lie  a  ) 


v.. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMiVilSSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No,  73-0381-MR 


10-23-73 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

TC    Bay  Area  Rapid  Transit  Dist. 

CC    Vita  Drucker 

TC    Orlando  M.  Espenilla 

CC    Rosa  Maria  Guevara  de  Nunez 

and  Rolando  Nunez  del  Castillo 

SC  Nikolai  Haakonsen 

CC  Evelyn  LaVine 

MC  John  Lehane 

CC  Betty  L.  Stone 

TC  Julio  Torres 

TC  Felicia  Verrett 

TC  Curtis  Verrett 


Date  of  Accident 

January  3,  1973 
August  6,  1973 
July  13,  1973 
July  17,  1972 

April  11,  1973 
October  12,  1972 
July  12,  1973 
June  17,  1973 
May  8,  1973 
January  20,  1973 
January  20,  1973 


Settlement 

$  575.00 
900.00 
542.90 
3,900.00 

871.25 
950.00 
538.77 
3,355.00 
750.00 
1,600.00 
2,900.00 


Litigated  Settlement 

TC    Kenneth  J.   Kwidzinski  September  27,  1973 

Litigated  Settlements  (CA  Office) 
TC    Julian  Avila,  Hilda  Canales 


and  Aida  Prado 


TC    Floy  Jones  Barnett 

MC    Robert  Burke  and 
Salvador  Franzella 


SC    Anne  Ruth  Dervin 

CC    Joe  Eskridge  and 
Russell  Cooper 


August  16,  1970 
($4,800.00  Prado) 
($1,500.00  Canales) 
($     500.00  Avila) 
(City  to  dismiss  cross-complaint) 

January  12,  1968 

February  15,  1970 
($3,500.00  Franzella) 
($2,000.00  Burke) 

August  28,  1970 

May  13,  1972 


990.39 


6, 800. 00 


1,000.00 
5, 500, 00 

2, 500. 00 
2,450.00 


MC    Alicia  Gonzales 


February  17,  1969 


9,000.00 


„  1  „ 


(Continued) 
10-23-73 


73~0381-MR 
August  18,  1970 


CC    William  Hobsek  and 

Elizabeth  Podnar  Hobsek 
(previously  known  as  Elizabeth  Podnar) 


SC     Philip  R,  lannone 

MC    Lucille  Jackson 

MC    Judith  A.   Larkin  and 
Lucille  Goulet 

TC    Patricia  Mancini 


TC    Edna  F,  Parr a 
MC    Helen  Sekols 
MC    Andres  Viltz 
Judgments  -  None 


August  7,  1970 

March  14,  1969 

February  21,  1968 
($57,500.00  Larkin) 
($       250.00  Goulet) 

May  17,  1970 
(Co-deft  to  pay  $250.00  and 
dismiss  cross-complaint 
against  City) 

November  19,  1969 

April  14,  1970 

September  6,  1969 


10-23-73 
$  750.00 

1, 250, 00 
3,250.00 


57,750.00* 


1,750.00 


2,000.00 
3,000.00 
3, 500, 00 

$118,373.31 


^Appropriation  No. 
Appropriation  No. 


3.735.804.999  $  20,250.00 
3.735.804.000  $  98,123.31 

$118,373.31 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  23,  1973. 


Secretary  and  Assistant  General  Manager 


10-23-73 
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MINUTES  I 
PUBLIC  UTILITIES  COMMISSION  : 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Joseph  L.  Alio to.  Mayor  i 

Room  282,  City  Hall 
2;30  p.m. 
November  13,  1973 


COMTilSSI  ONERS 
H.  Wei ton  Flynn,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J,  Diviny 
Louis  A.  Petri 
Joseph  P.  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Farrell 

SECPxETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


73-204 


Call  to  Order: 


2 : 30  p.m 


Present;  Commissioners  H.  Welton  Flynn,  Oliver  M.  Rousseau 

Joseph  J.  Diviny,  Louis  A.  Petri,  Joseph  P. 
Byrne 

The  minutes  of  the  regular  meeting  of  the  Commission  held  October  23, 
1973  were  approved. 

RESOLUTION  On  motion  of  Rousseau,  seconded  by  Petri,  the 

NO  Commission  ratified  the  following  resolution 

approved  by  telephone  poll  of  the  Commission 
on  October  25,  1973: 

73-0401    M  Ratification  -  Award,  of  Municipal  Railway  Coach 

Tire  Rental  Contract 

Vote;     Ayes-Flynn,  Rousseau,  Diviny ,  Petri, 
Byrne 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
Commission  ratified  the  following  resolution 
approved  by  telephone  poll  of  the  Commission 
on  November  2,  1973: 

73-0402    M  Ratification  -  Transit  Improvement  Program, 

Acquisition  of  real  property,  22nd  and  Indiana 
Streets,  Lot  11,  Block  4171 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 

Byrne 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0403    M  Motor  Coach  Line  2  3  Extension  to  24th  Street 

BARTD  Station 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-04  04    M  Motor  Coach  Line  51  Extension  to  Glen  Park  BARTD 

Station 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0405     M  Motor  Coach  Line  53  Extension  to  16th  Street 

BARTD  Station 


73-205 


Votes     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0406    M  Motor  Coach  Line  25  Extension  to  Powell  Street 

BARTD  Station  Motor  Coach  Line  80  Extension  to 
Powell  Street  BARTD  Station  Combining  Line  25 
Bryant  with  Line  80  Leavenworth 

Votes     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0407    M  Additional  trial  neriod  for  MC  #4  3  Roosevelt 

route  extension 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0408    M  Completion  of  professional  services  agreement 

v;ith  Towill,  Inc.,  Surveyors  and  Photogrammetric 
Engineers 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
follov/ing  resolution  was  adopted: 

73-0409    M  Rejection  of  All  bids  received  for  MR  Contract 

No.  701 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  v/as  adopted: 

73-0410    M  Joint  Exercise  of  Powers  Agreement  between  BART 

and  City 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 


73-206 


73-0411     H  Assignments  of  Payments  -  HH  Contract  No,  467 

Votes     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

73-0412     H  Approval  of  Department  of  Public  Works'  proposal 

for  street  lighting  on  Judah  Street  between  4th 
and  19th  Avenues 

Vote:     Ayes-Flynn,   Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  -was  adopted: 

73-0413    H  Right  of  Entry  to  State  Division  of  Highv/ays 

for  Highv/ay  99  crossing 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0414     W  Supplemental  Appropriation  -  $13,000  Equipment 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0415    W  Approving  collection  of  claims  for  damages  - 

October  1973 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  m.otion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  v/as  adopted: 

73-0416    W  Write-off  of  accounts  receivable,  September  19  73 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0417    W  Condemnation  action  -  State  of  California  v. 

City;  Alameda  County  Superior  Court  No.  330410 


73-207 


Vote;     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted s 

73-0418     W  Bid  Call,  WD  Contract  No.   16  32 — Laying  of  6-Inch 

and  8-Inch  Ductile  Iron  Mains  in  Gough,  Sacra- 
mento, and  California  Streets 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0419    W  Supplemental  Appropriation  Budqet  Transfer  - 

$7,513 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0420     GO  Setting  date  for  Public  Hearing  1974-1975 

Budget  Proposals  -  All  PUC  Departments 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0421     GO  Approval  of  Requests  for  Transfer  of  Funds 

$10,000  or  Less,  and  Allotments  -  First  Quarter 
1973-1974 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri ^ 
Byrne 

On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

73-0422     GO  Notice  to  Bidders  -  Affirmative  Action  Require- 

ments 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0423     GO  Affirmative  Action  Guidelines  for  Architects 

and  Engineers 


73-208 


Votes     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 


On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0424    M  Municipal  Railway  -  Request  for  Supplemental 

Appropriation  -  Creating  Industrial  Injury 
Division  -  $73,146 

Vote;     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted; 

73-0425    M  Municipal  Railway  -  Motor  Coach  Storage  & 

Maintenance  Facilities,  Phase  I  -  Approval  of 
lease  and  award  of  SFMRIC  Contract  MOo  MR  606 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Byrne,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

73-0426     GO  Appointm.ent  of  1274  Director  of  Personnel  and 

Safety  -  Demosthenes  Adams 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0  42  7    GO  In  Mem.oriam  -  Bert  Simon-member,  Public 

Utilities  Commission,  June  12,  1962  to  January 
16,  1966 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

On  motion  of  Rousseau,  seconded  by  Petri,  the 
follovjing  resolution  was  adopted: 

73-0403-MR  Approving  payment  of  claims  against  the 

Municipal  Railway  in  total  amount  of  $147,853.73 

Vote:     Ayes-Flynn,  Rousseau,  Diviny,  Petri, 
Byrne 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


73-209 


7 


Resolutions  Wo.   73-0403,  73-0404,  73-0405  and  73-0406,  approving 
90-day  trial  route  changes  on  four  Municipal  Railway  lines  for  more 
convenient  connections  with  BART  San  Francisco  stations. 

John  M.  Woods,  Municipal  Railway  General  Manager,  explained  each  of 
the  recommended  proposals  covering; 

Line  2  3  Crescent  extension  to  24th  and  Mission  BART  Station 
Line  51  "Silver  extension  to  Glen  Park  BART  Station 
Line  53  Southern  Heights  extension  to  16th  and  Mission  BART 
Station 

Combining  25  Bryant  and  80  Leavenworth  lines  with  a  major 
transfer  at  BART's  Powell  Street  station 

On  October  1,  1973,  anticipating  the  advent  of  BART  shuttle  service 
in  San  Francisco,  the  Board  of  Supervisors  adopted  Resolution  No. 
673-73,  requesting  the  Public  Utilities  Commission  to  give  considera- 
tion to  added  Muni  Railv/ay  service  to  BART  stations. 

More  than  a  year  ago  the  Muni-BART  Coordinated  Transit  Planning 
Project  hired  the  consulting  firm  of  DeLeuv;  Gather  &  Company  for  a 
Mission  Corridor  coordination  study.     The  proposals  being  presented 
were  the  first  four  of  32  recommended  route  revisions. 

Mr.  Woods  gave  an  illustrated  explanation  of  the  present  and  pro- 
posed routes;  a  comparison  of  vehicle  hours,  trips  and  mileage, 
headways  and  equipment  for  weekdays,  Saturdays,  Sundays  and  holidays; 
and  estimated  cost  for  a  trial  period  for  each  of  the  four  extensions 
being  considered  today. 

The  trial  period  vjill  provide  an  opportunity  to  test  increased 
patronage . 

Mr.  Woods  detailed  estimated  costs  for  the  90-day  trial  period 
(January  through  March,  1974)   as  follows: 

Line  Estimate 

#23  Crescent  $26,333.42 

#51  Silver  32,519.70 

#53  Southern  Heights  32,362,20 

#25  Bryant-#80  Leavenworth  9,945.00 

The  rerouting  involves  certain  abandonments  on  the  four  lines  which 
must  be  submitted  to  the  Board  of  Supervisors  for  approval. 

Next  year,  assuming  that  BART  has  proven  its  ability  to  operate  a 
dependable  and  high  level  service  in  the  City,  staff  recognizes  that 
with  the  operation  of  the  BART  service  riders  will  be  diverted  from 
some  lines  so  that  adjustments  will  be  necessary  on  other  lines  to 
offset  the  additional  service  to  be  provided  at  BART  transfer  points. 
This  will  require  additional  information,  checks  and  rechecks.  When 
the  riding  trend  reaches  a  condition  that  is  more  or  less  stable, 
staff  will  present  more  changes  in  the  Muni  system  to  be  considered. 

In  the  meanv/hile,  the  Railway  accounting  staff  is  analyzing  appropria- 
tions and  expenditures  to  date  in  order  to  determine  if  additional 
funds  will  be  required  to  operate  through  June  30,  1974. 

Commissioner  Flynn  pointed  out  that  the  estimated  figures  recited  by 
Mr.  Woods  as  to  the  additional  operating  cost  for  the  line  extensions 
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during  the  90-day  trial  period  does  not  take  into  consideration  any 
revenue  to  be  derived  from  the  extensions. 

Mr.  Woods  stated  that  representatives  of  the  transit  services 
throughout  California  are  meeting  at  the  Towne  House  in  San 
Francisco  Thursday,  with  one  main  topic  of  discussion  to  be  potential 
fuel  rationing.     He  said  that  if  it  comes  to  that,  the  electric 
vehicle  is  going  to  have  to  pick  up  a  greater  percentage  of  the 
transportation  load. 

William  Kaplan  of  346  San  Benito  Way,  representing  the  Balboa  Terrace 
(Homeowners)  Association  asked  if  recommendations  will  be  presented 
for  extending  service  from  the  western  part  of  the  City  to  the  BART 
stations . 

Mr.  Woods  answered  affirmatively.     Recommendations  will  be  made  to 
the  Commission  in  three  to  four  stages.     The  four  route  changes 
today  are  to  be  implemented  in  Step  1.     Other  steps  are  subject  to 
final  checks  by  DeLeuw  Gather  &  Company  and  the  ability  to  link 
them  with  manpower  and  vehicle  requirements, 

Gerald  P.  Cauthen ,  Director  of  the  Muni-BART  Coordination  Project, 
said  a  great  deal  of  interest  has  been  received  from  that  part  of 
the  City  and  he  anticipated  that  a  recommendation  would  be  completed 
in  about  a  month?  the  third  stage  recommendations  would  be  completed 
in  about  two  months.     The  true  impact  of  BART  cannot  be  measured 
for  a  couple  of  months. 

Gregory  Hurst  of  2517  Mission  Street,  representing  the  Mission 
Merchants ,  spoke  in  behalf  of  the  two  lines  extending  to  the  Mission 
District  stations.     The  merchants  in  the  area  have  had  opportunity 
to  discuss  the  plan  with  the  Railway  staff  and  are  very  much  in 
accord  with  the  recommendations. 


Jim  White,  Senior  Transportation  Planner,  Department  of  City  Planning 
said  the  planning  staff  has  worked  with  the  Muni  staff  on  this 
project  for  over  a  year.     He  stated  that  this  set  of  recommendations 
is  highly  recommended  and  essential  to  better  transit  in  the  City. 

The  Secretary  reported  the  following  correspondence  received: 
From  Supervisor  John  L.  Molinari,  dated  November  8,   1973,  asking  that 
his  name  be  added  to  the  list  of  speakers  in  favor  of  coordinating 
the  routes . 

From  Anthony  Perles  of  4333-20th  Street,  dated  November  9,  1973,  in 
favor  of  the  extensions. 

A  statement  by  Supervisor  Molinari  was  read  by  an  aide.  The  Supervisor 
stated  that  he  has  long  advocated  the  maximum  extension  of  Muni 
routes  for  connection  to  BARTc     He  urged  favorable  consideration  of 
the  four  routes  under  discussion.     He  asked  also  that  the  "K"  street- 
car line  be  extended  to  allow  connection  with  BART  at  Balboa  Park 
Station  as  expeditiously  as  possible. 

Commenting  on  the  subject  of  the  "K"  extension,  Mr.  Crov/ley  stated 
that  there  are  many  operational  considerations  involved  in  this 
change;  mainly,  availability  of  equipment.     The  used  PCC  streetcars 
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which  City  is  obtaining  from  Toronto — now  enroute  and  which  should 
be  in  operation  around  Christmas  time — will  help  in  bringing  this 
about . 

John  T.  Squire,  President  of  the  Transport  Workers  Union,  Local  250A, 
said  they  were  wholly  in  support  of  the  four  proposals  as  presented. 


****** 


Resolution  No.  73-0407- — authorizing  an  additional  90-day  trial  period 
for  the  extension  of  the  MC  Line  #4  3  Roosevelt  through  the  Presidio 
of  San  Francisco  to  Lombard  and  Lyon  Streets  on  weekdays ,  daytime 
only . 

Mr,  Woods  reviewed  the  route  extension  of  the  #4  3  implemented  on 
June  18,  1973.     Numerous  requests  had  been  received  from  the  Golden 
Gate  Bridge,  Highway  and  Transportation  District,  and  Presidio 
employees  to  provide  some  link  between  the  Presidio  and  the  western 
part  of  San  Francisco;  a  trial  period  of  90  days  was  authorized  by 
PUC  Resolution  No.   73-0168,  passed  on  May  8,  1973. 

Traffic  checks  taken  during  this  trial  period  indicate  a  gradual 
build-up  of  passenger  usage.     However,  some  objection  has  been  raised 
to  this  extension  along  Presidio  Avenue,  especially  between  Jackson 
and  the  Presidio  Gate. 

The  Railway  staff  advised  extending  the  service  for  an  additional 
90  days  to  see  v/hether  the  patronage  continues  to  develop,  and  that 
the  matter  be  considered  at  the  conclusion  of  the  second  90  days  to 
determine  whether  to  proceed  with  or  discontinue  the  extension. 

Lt.  Col.  Robert  Lusk,  Office  of  Public  Affairs,  U.S. Army,  Presidio 
of  San  Francisco,  favored  continuation  of  the  extension.     It  helps 
relieve  some  of  the  congestion,  and  with  the  present  fuel  crisis, 
should  give  additional  impetus  to  patronage.     Additional  publicity 
is  being  given  through  their  daily  bulletins  and  the  "Presidian". 

Wayne  M.  Collins,  68  Presidio  Avenue,  protested  the  operation  of  the 
#43  in  either  direction  along  Presidio  Avenue  in  the  block  between 
Jackson  and  the  Presidio  Gate,  either  on  a  temporary  or  permanent 
basis . 

He  also  protested  that  the  installation  of  a  bus  stop  outside  his 
house  directly  in  front  of  his  garage,  without  any  advance  notifica- 
tion to  him,  was  a  violation  of  due  process  of  law;  further,  that 
interference  with  his  right  of  ingress  and  egress  was  also  a  violation 
of  local,  state  and  federal  laws  which  guarantee  him  due  process 
and  dam.ages  for  taking  without  just  compensation.     He  said  he  would 
initiate  court  action  if  he  did  not  get  relief. 

Commissioner  Flynn  assured  Mr.  Collins  it  was  not  the  intention  to 
block  the  use  of  his  garage,  and  requested  the  bus  stop  be  reinvesti- 
gated by  the  group  charged  with  the  responsibility  of  establishing 
bus  stops  in  the  City — I3C0TT  (Interdepartmental  Staff  Committee  on 
Traffic  and  Transportation) — composed  of  representatives  of  the 
City  Planning  Commission,  Department  of  Public  Works,  Municipal 
Railway,  Fire  Department,  Police  Department,  Transit  Improvement 
Program,  and  Redevelopment  Agency. 
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Robert  M.  McLeod,  111  Sutter  Street,  representing  the  Presidio 
Avenue  Neighborhood  Association,  said  a  petition  protesting  the 
extension  of  the  #43  signed  by  37  people  living  in  the  immediate 
area  of  the  block  of  Presidio  Avenue,  from  the  Gate  south,  had  been 
mailed  the  Commission  previously  on  October  12,  1973.     The  reasons 
recited  were  primarily  traffic  hazard,  reduction  of  property  values, 
and  a  waste  of  taxpayers'  money  due  to  lov;  usage. 

He  alleged  the  traffic  checks  during  the  trial  period  recited  by 
Mr.  Woods  confirmed  his  findings,  that  an  average  of  4.4  persons  rode 
through  the  Presidio  Gate  per  bus,  and  2  persons  per  bus  through  the 
Gorgas  Gate.     He  felt  that  the  parallel  service  afforded  by  the  #45 
on  Fillmore  was  sufficient  to  handle  these  passengers. 

Jack  Tomlinson,  3160  Jackson  Street,  spoke  in  support  of  the  protests 
against  continuance  of  the  #4  3  extension.     He  cited  the  congestion 
along  Presidio  Avenue  and  the  lack  of  parking  for  the  residents. 
This  results  in  a  real  traffic  hazard  causing  the  buses  to  stop  for 
loading  and  unloading  in  the  middle  of  the  street.     He  protested 
installation  of  the  route  to  benefit  Marin  County  residents  at  the 
expense  of  San  Francisco  residents. 

Commissioner  Flynn  requested  that  the  Bureau  staff  look  into  the 
situation  v/ith  regard  to  buses  loading  in  the  middle  of  the  street, 
the  bus  numbers  should  be  secured,  and  in  instances  where  the  load- 
ing zones  are  occupied,  citations  should  be  issued. 

Commissioner  Petri  pointed  out  that  parallel  bus  parking  should  be 
emphasized.     The  buses  should  not  come  into  the  curb  at  an  angle 
with  the  rear  protruding  into  the  traffic  lanes. 

Carl  L.  Natvig,  226  Byxbee ,  supported  the  extension  of  the  #4  3  into 
the  Marina.     He  felt  the  patronage  might  be  improved  if   (1)  the 
route  were  less  circuitous  through  the  Presidio,   (2)  the  terminus  in 
the  Marina  were  at  a  point  to  connect  with  the  #30  going  downtov/n? 
and  (3)  more  publicity  were  given. 


****** 


Resolution  No.   73-0410  approving  Joint  Exercise  of  Pov/ers  Agreement 
betv/een  the  Bay  Area  Rapid  Transit  District  and  City  and  County  of 
San  Francisco,  establishing  the  procedures  to  implement  the  San 
Francisco  Muni-BART  Transfer  Ticket  Plan. 

Mr.  Cauthen  described  the  key  features  of  this  agreement. 

Pursuant  to  PUC  Resolution  No.   73-02  30  adopted  June  26,  1973, 
approving  the  concept  of  granting  a  50%  Muni  fare  discount  to  patrons 
transferring  between  BART  and  Muni  systems,  staff  has  worked  with 
BART  and  the  Metropolitan  Transportation  Commission   (MTC)  representa- 
tives to  develop  an  acceptable  formula  for  reimbursing  Muni  for  the 
revenue  losses  involved. 

On  August  20,  1973,  MTC  passed  Resolution  No.   110,  adopting  a 
policy  commencing  with  Fiscal  Year  1974-75,  of  financing  fare 
discounts  for  patrons  utilizing  more  than  one  public  transit  system, 
such  financing  to  come  from  "Transportation  Development  Act   (SB  325) 
monies  allocated  from  the  proper  county's  local  transportation  fund, 
based  on  substantiation  of  transfers  actually  accommodated  by  each 
transit  district  operator." 
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Under  the  program  and  procedures  agreed  to,  BART  will  procure  and 
install  the  ticket  issuing  equipment  and  City  will  be  responsible 
for  the  collection  of  funds  deposited  in  the  machines.     City  shall 
have  access  to  the  BART  station  paid  areas  for  the  purpose  of 
inspecting  machines  and  reading  counters  as  a  way  of  checking  to 
see  how  many  tickets  were  sold,  and  collecting  said  funds.  BART 
would  have  the  right  to  participate  in  regular  readings  of  counters 
with  City. 

BART  would  reimburse  City  on  a  monthly  basis  at  the  rate  of  50%  of 
a  current  Huni  adult  fare  cost  for  each  two-part  transfer  ticket 
bought  from  the  fare  ticket  issuing  machine. 

MTC  would  reimburse  both  BART  and  City  for  funds  expended. 

The  agreement  will  terminate  on  July  30,  1975,  subject  to  extension 
by  agreement  of  both  parties. 

Mr.  Crowley  pointed  out  that  MTC  has  agreed  to  finance  this 
beginning  July  1,  1974,     Prior  to  that  time,  there  is  no  money 
coming  from  MTC  to  finance  this. 


****** 


Resolution  No.   73-0417 — Condemnation  Action,  State  of  California  v. 
City;  Alameda  County  Superior  Court  No.   330410,  fixing  the  fair 
market  value  for  easements  being  taken  at  $28,358.79. 

Arthur  H.   Frye ,  Jr.,  IJater  Department  General  Manager  and  Chief 
Engineer,  explained  that  this  action  by  the  State  of  California  to 
acquire  permanent  and  temporary  easements  for  the  South  Bay  Aqueduct 
has  been  under  negotiation  for  a  considerable  period  of  time. 
In  addition  to  the  value  of  the  land,  the  City  will  receive  interest 
at  the  rate  of  7%  from  the  date  State  took  possession  of  property — 
an  amount  in  excess  of  $15,000. 


****** 


Resolution  No.   73-0422-'-Authorizing  the  inclusion  of  the  Notice  to 
Bidders,  Affirmative  Action  Program;  and  Notice  to  Bidders,  Manoower 
Utilization  Projection,  as  part  of  all  contracts  that  come  under  the 
jurisdiction  of  the  PUC  estimated  to  exceed  $150,000. 

George  Newkirk,  Contract  Compliance  Officer,  explained  the  purpose 
of  these  requirements  is  to  encourage  use  of  apprentices  and 
minorities  in  all  phases  of  construction,  thereby  assisting  the  City 
in  lowering  the  unemployment  rate  by  providing  an  avenue  for  many  of 
the  unskilled  v/orkers  to  become  tradesmen. 


****** 


Resolution  No.   73-0424--Municipal  Railway  supplemental  appropriation 
request  in  the  amount  of  $73,146  for  creating  an  Industrial  Injury 
Division. 
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Curtis  E.  Green,  Municipal  Railway  Deputy  General  Manager,  Operations 
and  Administration,  explained  that  under  the  present  Platform  Workers 
Salary  Ordinance   (1973-74)   compensation  insurance  for  industrial 
injury  starts  from  the  first  day  the  employee  is  injured  as 
compared  to  the  eighth  day  following  the  injury  under  the  previous 
Ordinance   (1972-73) ,     This  more  liberal  provision  will  cause  an 
increase  in  the  number  of  days  lost  due  to  industrial  injury.  In 
fiscal  year  1971-72  when  Municipal  Railway  had  a  similar  provision, 
over  11,000  man  days  were  lost  due  to  injury  compensated  by  '-Workmen's 
Compensation  benefits.     In  comparison,  in  fiscal  year  1972-73  (eighth 
day  provision)  the  man  days  lost  had  fallen  to  7,746.     This  decrease 
of  31%  in  the  number  of  days  lost  to  injuries  is  expected  to  be 
reversed  under  the  present  Ordinance   (1973-74) . 

The  Industrial  Injury  Division  is  needed  to  administer  and  implement 
the  provision  for  the  more  liberal  industrial  injury  benefits  under 
the  present  Platform  Workers'  Salary  Ordinance,     The  additional 
personnel  will  be  needed  for  processing,  accounting  for,  investigating 
and  evaluating  industrial  injury  claims. 

Mr.  Green  said  it  is  imperative  to  have  the  staff  to  control  the 
use  of  industrial  injury  compensation  by  platform  employees  especially 
in  the  light  of  the  cost,  the  first  day  provision,  and  the  Muni's 
full  responsibility  for  the  first  seven  days. 

John  M.  Woods,  Municipal  Railv/ay  General  Manager,  depicted  on  a 
chart  the  number  of  man-days  lost  through  industrial  injury  and  the 
resultant  missed  trips  due  to  lack  of  manpower.     He  said  it  is  hooed 
that  with  the  institution  of  the  Industrial  Injury  Division  and  the 
more  than  400  operators  ready  to  be  called  as  a  result  of  the  recent 
Civil  Service  examination,  that  missed  trips  will  be  reduced 
substantially. 


****** 


Resolution  No,   73-0425 — Regarding  award  of  contract  for  Motor  Coach 
Storage  and  Maintenance  Facilities,  Phase  I,  to  be  constructed 
under  San  Francisco  Municipal  Railway  Improvement  Corporation 
Contract  No.  MR  606. 

The  Commission  congratulated  Rino  Bei ,  Transit  Improvement  Program 
Director,  as  to  the  nearness  of  the  four  lowest  bids  submitted  to 
the  Department  estimate  of  $2,500,000.     These  ranged  from  the  low  bid 
of  $2,529,500  by  Dan  Caputo  Company,  through  $2,544,100,  $2,575,000 
and  $2,618,000. 


****** 


In  adopting  Resolution  No.   73-0426,  the  Commission  approved  and 
confirmed  the  appointm.ent  of  Demosthenes  Adams  as  12  74  Director  of 
Personnel  and  Safety,  effective  November  13,   1973,  as  recommended 
by  the  General  Manager  of  Public  Utilities. 


****** 
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Mr.  Squire  of  the  TWU,  congratulated  Mr.  Adams  on  his  appointment. 
He  spoke  of  the  training  program,  established  for  Muni  Railway-TWU 
members  and  bus  drivers,  to  advance  themselves  through  promotional 
opportunities  and  invited  the  Commission  to  visit  these  classes  at 
31  Gough  Street,  on  Wednesday  evenings  between  7  and  9,  and  Saturday? 
betv/een  10  and  noon. 


****** 


Commun  i  c  a t  i  on  s 
None 


General  Manager  of  Public  Utilities  Calendar  Items ; 

On  motion  of  Commissioner  Diviny,  seconded  by  Commissioner  Petri, 
the  Commission  adopted  Resolution  No.  73-042  7,  expressing  regret 
and  civic  loss  over  the  death  of  Bert  Simon  on  October  26,  1973. 
Mr.  Simon  served  as  a  member  of  the  PUC  from  1962  to  1966. 


****** 


As  requested  by  the  Comm.ission,  Mr.  Frye  presented  a  cost  report  on 
WD  Contract  No.   1622 — Laying  of  8-Inch  Ductile  Iron  Main  in  Oakdale 
Avenue  and  Griffith  Street,  which  was  awarded  to  the  Water  Denartnient 
in  net  amount  of  $14,155.00.     Actual  cost  to  the  department  for  the 
work  performed  was  $13,914.35. 


****** 


Kenneth  Schmier,  lav;  student  at  Hastings  College  of  Law,  and  Chairman 
of  Muni  Pass,  an    organization  formed  to  support  a  new  fare  structure 
for  San  Francisco,  asked  to  present  their  proposal  for  a  $10.00 
monthly  Muni  pass. 

The  Commission  agreed  to  calendar  Mr.  Schmier' s  proposal  for  the 
December  11  Commission  meeting,  in  view  of  the  fact  that  the  1974-75 
proposed  budgets  will  be  heard  at  the  next  meeting. 

This  will  allow  time  for  the  Railway  staff  to  prepare  input  for  the 
discussion.     Mr.  Schmier  was  requested  to  submit  his  proposal  to 
the  Secretary  for  forwarding  to  the  Commission  in  the  interim. 


****** 


Roll  Call; 

All  Commissioners  passed. 
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THEREUPON  THE  MEETING  ADJOURNED  out  of  respect  to  the  memory  of 
former  Commissioner  Bert  Simon. 


tohn  C.  Far  re  11 
Secretary  and  Assistant 
General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

73-D401 

RESOLUTION  No.  • 


WHEREAS,  The  Public  Utilities  Commission  by  Resolution  No.  73-0300 
requested  the  Purchaser  of  Supplies  to  call  for  bids  for  coach  tire  rental 
for  the  Municipal  Railway;  and 

WHEREAS,  The  Purchaser  of  Supplies  received  bids  for  supplying 
the  rental  tires  on  October  19,  1973;  and 

WHEREAS,  The  lowest  responsible  bidder  was  General  Tire  and 


Rubber  Company  of  Akron,  Ohio;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  recommends  that  the  Purchaser  of 
Supplies  awards  this  contract  to  the  General  Tire  and  Rubber  Company  of 
Akron,  Ohio,  for  a  period  of  five  years  commencing  on  November  1,  1973  and 
that  all  other  bids  be  rejected. 


Aves; 


Commissioners  Flynn,  Petri,  Byrne 


Ahst^'.ining: 


/?t)<.eY^(  Commissioners  Diviny,  Rousseau 


by  telephone 
poll  on 

I  hereby  ctrti^-^j  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  October  25  ,  1973 
..^^of.  <^'M.mu.Um  and  ratified 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CrXY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Not 


WHEREAS 5  The  Transit  Improvement  Program  of  the  San  Francisco 
Municipal  Railway  includes  the  acquisition  of  new  motor  coach  facilities; 
and     .ceed  ^^'^  rec-  prepare  r-*  r.-n  of  '5r»cu7ncTitf;  to  effect  t'le 

irc  WHEREAS,  The  property  at  22nd  and  Indiana  Streets  has  been  approved 

as  the  logical  site  by  all  City  and  Federal  agencies;  and     oani  of 

•.;..r.ervi30T  WHEREAS,  The  major  portions  of  the  area  have  been  vested  in  the  name 

of  the  City;  and      a-ior  stfT-  tnwarfi;^  the  iinuroveTnfnt  of  mass  transit  in 

the  City;  WHEREAS,  C.E.  Morris,  Inc.,  et  al,  has  offered  Lot  11,  Block  4171, 

for  sale  to  the  City  for  seven  thousand  and  two-hundred  and  fifty  dollars 

($7,250.00);  and       tryrrs:.  ;.  .'  {-.<-, 113  ty  improvemetits  there±t\. 

WHEREAS,  These  funds  will  be  available  in  Appropriation  2.735.971.200: 

and 

WHEREAS,  An  agreement  has  been  reached  with  the  Central  Relocation 
Services  for  necessary  action  under  the  Uniform  Relocation  Assistance  and 
Real  Property  Acquisition  Policies  Act  of  1970;  and 

WHEREAS,  The  acquisition  of  this  property  is  necessary  for  the 
fulfillment  of  the  entire  Transit  Improvement  Program;  and 

tMEREAS,  This  property  will  be  leased  to  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  for  the  installation  of  necessary  improvements 
in  the  form  of  hard  stands,  maintenance  and  service  facilities  and  combined 
central  shops  for  the  Municipal  Railway  motor  coach  operations  for  subsequent 
lease-back  to  the  City;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  acquisition  of  this 
property  from  C.E.  Morris,  Inc.,  et  al  for  the  sum  of  seven  thousand  and  two- 
hundred  and  fifty  dollars  ($7,250.00);  and  be  it  further 


1  < 


I  hereby  certify  that  the  foregoing  resolutiov  was  adopted  by  the  Fiiblic  Utilities  (Jovimission 

1  3  137?-  ^  ' 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

PUlresolution  n^l3zi2^®2 
City  .ar-.^  County  of  Sm  Francisco 
RESO  i,-U  ?  I  OH  NO  ...?"3— C'40_3^ 

^tf.f  RESOLVED,  That  the  Director  of  Property  is  hereby  authorized 
^-^   to  proceed  with  the  necessary  preparation  of  documents  to  effect  the 
purchase  of  the  property;  and,  be  it  further    '"o  BARTD  Stations;  and 
WHEf  RESOLVED,  That  this  Cotranission  recommends  to  the  Board  of 
>      Supervisors  approval  of  the  acquisition  of  this  property  under  the  terms 
-    stated  above  as  a  major  step  towards  the  improvement  of  mass  transit  in 
the  City;  and  that  the  Board  approve  the  leasing  of  the  property  to  the 
•'-v    San  Francisco  Municipal  Railway  Improvement  Corporation  for  the  purpose 
of  installing  major  transit  facility  iro.provements  therein,    ^uends  that 

■:■■-}>■■: 'tmity  to  test  inert && ad  -.cmuiMty  patronage;  now,    here  fere,  be  it 
^rSOl  VMDj  That  this,  Cr:md.i^'<  :.>m  author  J  zts  the  ©xt©ris?0!^  of  Line 
if.^  trial  basis,  Ai^<i,  it 

rURtHirK  I^BSOLi/ED;  TAft;-  '^hx^  Ccrmd  ssic'd.  authoriites  the  sba?idonment 
.- '.   -rjEvice       t  .•  ''f?  2.3  on  ,Ar«v  v«^3tboui\i  from  Folsom  to  Mission^  on  Mission 
2.1,  rvhbourid  / .  ■'  ■•    •    -.■        -         'lf:>th  y^s;£.tbom\d  from  Mission  to  Folsom,  und 

ADOPTFT) 

- r«'by  di?er  ^  f-     ■       "-^  PafcUe  Utilities  to  sisbmit  these 

,  .i:  j[±J',  y^gp-  &pproyaI  of  the  abandonments  thfe 

■..r#»£f  c?f  th^.-  Mur>s  c-.ip&.l  H« .     oa--       .suthf>ti xed  md  directed  to: 


;tft  25  fi-oan  the  ?;i.?*Tiers  Market  via  Crescent 


Ah3l'"!nh~"         •  '-•■'•f-r.  •    •   '••iJi^'.  ^'sr'^v^i:::-' .  fi -f-adfordj  Alabsisa,  Ripley,  Folso», 

'      .  (  i  ^  ^  ,       .  _  ^  _   .   

,    r,^  ■      .  _  -'^vh  "0  Mission-, 

gojiggtissi oners  Rousseau,  Petri 

■'•      Vf.-;^.-:,  v.'.Sf  •  t'.fi-. ,  ^c-lsCiT,         ey ,  Alabama  ^  Bradford,  Nevaaa. 
■.:■.>? '   md.  toiso'.Ti.  Cirs scent  to  the  Fayjuers  Market. 


,  ^  by  telephone 

roll  on 


November  2,  19 

bv  the  Public  Utilities  Covimission 


I  hereby  certify  that  the  foregoing  resolution  u'as  adopted  bv  the  Public  Uttlities  Covimission  ratified 
at  its  meeting  of  


y     Secretary  and  Assistant  General  Manager 


J 


PUBLIC  UTILITIES  C0^®4ISSI0N 


City  and  Coimty  of  San  Francisco 


RESOLUTION  N0„^'3-- C4Q3 


WHEREAS 3  The  Board  of  Supervisors  by  Resolution  (#''3- "^^^  dated 


October  1;,  1973 j,  has  requested  the  Public  Utilities  Commission  to  give  con- 
sideration to  extending  Municipal  Railway  service  to  BARTD  Stations;  and 


recommended  that  Lin©  23  Crescient  be  extended  to  the  24th  Street  BARTD 
Station;  and 

WHEREAS a  Staff  investigation  indicates  some  need  for  testing  this 
extension J  and 

WHEREASs,  The  General  Manager  of  Public  Utilities  recommends  that 
the  Line  23  be  extended  to  the  24th  Street  BARTD  Station  to  provide  the 
opportunity  to  test  increased  community  patronage;  nowj,  therefore,  be  it 

RESOLVED^  That  this  Commission  authorizes  the  extension  of  Line 
23  on  a  90=day  trial  basis;  and^,  be  it 

FURTHER  RESOLVED,  That  this  Commission  authorizes  the  abandonment 
of  service  on  Line  23  on  Army  westbound  from  Folsom  to  Mission,  on  Mission 
northbound  from  Army  to  26th ^  on  26th  eastbound  from  Mission  to  Folsom,  and 
hereby  directs  the  General  Manager  of  Public  Utilities  to  submit  these 
abandonments  to  the  Board  of  Supervisors;  andj,  be  it 

FURTHER  RESOLVEDj  That  upon  approval  of  the  abandonments  the 
staff  of  the  Municipal  Railway  be  authorized  and  directed  to: 


lo    Reroute  the  Line  23  from  the  Farmers  Market  via  Crescent, 
Foisoms,  Cortland 9  Wevada,,  Bradford j,  Alabama,  Ripley,  Folsom, 
24ths,  Mission^  23rdg  Valencia,  24th  to  Mission, 

2„    Return  via  24th j  Folsomj,  Ripley,  Alabama,  Bradford,  Nevada, 
Cortlanda  Folsomc,  Crescent  to  the  Farmers  Market o 


WHEREAS^  'The  Muni -BARTD  Coordinated  Transit  Planning  Project  has 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of     i'lUVt iviLiiiii  ' 


Secretary  and  Assistant  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NO.  73''-'^'404 

WHEREAS,  The  Board  of  Supervisors  by  Resolution  673-73,  dated 
October  1,  1973,  has  requested  the  Public  Utilities  Commission  to  give  con- 
sideration to  extending  Municipal  Railway  service  to  BARTD  Stations;  and 

WHEREAS,  The  Muni -BARTD  Coordinated  Transit  Planning  Project  has 
recommended  that  Line  51  Silver  be  extended  to  the  Glen  Park  BARTD  Station; 
and 

WHEREAS J  Staff  investigation  indicates  some  need  for  testing  this 
extension;  and 

WHEREAS,  The  General  Manager  of  Public  Utilities  recommends  that 
the  Line  51  be  extended  to  the  Glen  Park  BARTD  Station  to  provide  the  oppor- 
tunity to  test  increased  community  patronage;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  extension  of  Line  51 
on  a  90-day  trial  basis;  and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  authorizes  the  abandonment 
of  service  on  Line  51  on  Mission  northbound  from  Silver  to  Maynardj,  on 
Maynard  eastbound  from  Mission  to  Craut,  on  Craut  southbound  from  Maynard  to 
Silver,  and  hereby  directs  the  General  Manager  of  Public  Utilities  to  submit 
these  abandonments  to  the  Board  of  Supervisors;  and,  be  it 

FURTHER  RESOLVED,  That  upon  approval  of  the  abandonments  the 
staff  of  the  Mimicipal  Railway  be  authorized  and  directed  to: 

1.  Reroute  the  Line  51  from  3rd  and  Newcomb  via  3rd,  Newcomb, 
Southridge,  Hilltop,  Northridge,  Harbor,  Northridge,  Jerrold, 
Earl,  Kirkwood,  Kiska,  Southridge,  Newcomb,  Lane,  Palou, 
Silver,  Alemany,  Rousseau,  Still,  Lyell,  Bosworth,  Brompton, 
Chenery,  Diamond  to  Bosworth. 

2.  Return  via  Bosworth,  Lyell,  Alemany,  Silver,  Palou,  3rd  to 
Newcomb . 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of    riUVulVibiiK  1  3  |973 

Setflr'etSf^^and  Assistatit  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 


WHEREAS  J,  The  Boaird  of  Supervisors  by  Resolution  ^73-734,  dated 


October  1,  1973j,  has  requested  th©  Public  Utilities  Commission  to  give  con- 
sideration to  extending  Municipal  Railway  service  to  BARTD  Stations;  and 


recommended  that  Line  53  Southern  Heights  be  extended  to  the  16th  Street 
BARTD  Station;  and 

WHEREAS s  Staff  investigation  indicates  some  need  for  testing 
this  extension;  and 

WHEREASj  The  General  Msmager  of  Public  Utilities  recommends  that 
the  Line  53  be  extended  to  the  16th  Street  BARTD  Station  to  provide  the 
opportunity  to  test  increased  community  patronage,  now^,  therefore,  be  it 

RESOLVEDj  That  this  Commission  authorizes  the  extension  of  Line  53 
on  a  90-day  trial  basis;  and,  be  it 

FURTHER  RESOLVED^  That  this  Commission  authorizes  the  abandonment 
of  service  on  Line  53  on  17th  Street  westbound  from  Vermont  to  Bryant,  on 
Bryant  northbound  from  17th  to  16th p  and  hereby  directs  the  General  Manager 
of  Public  Utilities  to  submit  these  abandonments  to  the  Board  of  Supervisors; 
and,  be  it 

FURTHER  RESOLVED,  That  upon  approval  of  the  abandonments  the 
staff  of  the  Municipal  Railway  be  authorized  and  directed  to: 


lo    Reroute  the  Line  53  from  18th  and  Connecticut  via  Connecticut, 
18th,  Missouri,  23rds,  Wisconsin,  22nd,  Southern  Heights 
Boulevard,  Rhode  Islands,  20th,  Vermont,  16th,  Mission,  15th, 
Valencia,  16th  to  Mission„ 

2„    Return  via  16th,  Kansas »  Mariposa,  Vermont,  20th,  Rhode  Island, 
Southern  Heights  Boulevard,  22nd,  Wisconsin,  25th,  Dakota, 
23rd,  Arkansas,  20th j,  Connecticut  to  18th o 


WHEREAS,  The  Muni -BARTD  Coordinated  Transit  Planning  Project  has 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of       l\Ovh;:'i[ji:!.  \  iqyq 


Secretary  ^d  Assistant  General  Manager 
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PUBLIC  OTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NOo  ?''^"''"^  40G 

WHEREASy  Th®  Board  of  Supervisors  by  Resolutioii(^73-7^s,  dated 
October  l^,  19 73^,  has  requested  the  Public  Utilities  Commission  to  give  con- 
sideration t©  ©jctending  Municipal  Railway  service  to  BARTD  Stations;  and 

WHEREASj  The  Muni -BARTD  Coordinated  Trsmsit  Planning  Project  has 
recomniended  that  Lines  25  Bryant  and  80  Lea¥enw©rth  be  extended  to  the 
Powell  Street  BARTD  Station j,  and  that  these  lines  be  combined  to  provide 
through  service;  and 

WHEREAS s,  Staff  investigation  indicates  some  need  for  testing  thes 
extensions;  and 

WHEREAS,  'The  General  Manager  of  Public  Utilities  recommencls  that 
the  Lines  25  arid  80  be  extended  to  the  Powell  Street  BARTD  Station ^  and 
that  these  lines  be  combined  for  through  service  to  provide  the  opportunity 
to  test  increased  eommunity  patronage;  now^  thereforeg  be  it 

RESOLVED  J,  That  this  Commission  authorises  the  extension  of  Lines 
25  and  80  and  the  combining  of  these  lines  on  a  90-day  trial  basis;  and^,  be 
it 

FURTHER  RESOLVEDs,  That  this  Commission  authorizes  the  abandonment 
of  service  on  Line  25  on  6th  Street  northbound  from  Bryant  to  Mission,  on 
Mission  eastbound  froffi  6th  t©  Mintj,  on  Mint  northbound  from  Mission  to 
Jessie,  on  Jessie  eastbound  from  Mint  to  Sth^,  and  on  Line  80  on  Mason  south 
bound  from  Eddy  to  Turk,,  on  Turk  westbound  from  Mason  to  Leavenworth,  on 
Leavenworth  northbound  from  Turk  to  Ellis  and  hereby  directs  the  General 
Manager  of  Public  Utilities  to  submit  these  abandonments  to  the  Board  of 
Supervisors;  and^,  be  it 

FURTHER  RESOLVED,  That  upon  approval  of  the  abandonments  the 
staff  of  the  Municipal  Railway  be  authorized  and  directed  to,° 

lo    Reroute  the  Line  25  from  Geneva  and  Santos  via  Geneva, 
Santos  J,  VelascOg  Castillo»  Geneva^  Bayshore,  San  Bruno, 
Alemany,  Bayshore j,  Army,  Bryant,  5th j,  5th  North,  Anna  Lane, 
Ellis,  Leavenworth,  Jackson  to  FillmorCo 


(Lines  25  §  80)  Page  Two 

2„    Retura  via  JacksoBj  Stein®r,  Washington^  Hyde,  Bush,  Jones, 
0«Farrell,  Mason,  Eddy,  5th  North,  Sth,  Harrison,  11th, 
Bryant,  Precitaj  Army,  Bayshore,  SilYer,  San  Bruno,  Bayshore, 
Geneva  t©  Santos □ 


I  hereby  certify  that  the  forej 
Utilities  Commission  at  its 


going  resolution  was  adopted  by  the  Public 

of   NuVtiVlBLiA  I  3  ' 


/Secret ar 


1  .-y 


ecretary  and  Assistant  General  Manager 


SAN  FRAI^ICISCO  I1UNICIPAL  RAILVAY 

r^otor  Coach  Line  25  —  Bryant 
I'lotor  Coach.  Line  80  -  Leavenworth 
Proposed  Combination 
and 

Extension  to  Powell  Street  Bart  Station 


Present 
Line  80 


Proposed 
Line  25/80 
Comb ination 


Line  80 
to/from 
North 
Terminals 


Lines  25/80 
to/from 
North 
Terminals 


1 Pre sent 
Terminal 


_  —  Market 


5th  St  No, 
Proposed 

Short  Line 
Terminal 


Present 
Line  25 


Mission 


Harrison 


Bryant 


-p 

•H 


CO 


Jessie 


(Present 
Terminal 


■p 

to 

+» 


Harrison 


Line  25 
to /from 
Cow  Palace 


Bryant 


Market 


Powell  St 
Bart  Station 


^-.^1  Lines  25/80 
^^^^^  to/from 
'^^""'^  I  Cow  Palace 


Schedule  and  Traffic 
Department 
November  6,  1975 


Scales  None 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RES01U11ON  NO.      o    ^  -^^  « 

WHEREASj  This  Public  Utilities  Commission  by  Resoliition 
Noo  73-3168,  dated  May  8^.  1973^  authorised  and  directed  the  Municipal 
Railway  to  esctend  Line  43  Roosevelt;  and 

WHEREASj  This  extension  was  on  a  weekday^  daytime  only^  90- 
day  trial  basis;  and 

WHEREAS 5  Staff  in¥estigation  indicates  a  gradual  build-up 
in  patronage;  and 

WHEREAS  J  'Th.e  General  Manager  of  Public  Utilities  recommends 
that  the  Line  43  Roosevelt  extension  be  given  an  additional  90-day 
trial  period;  now,  therefore ^  be  it 

RESOLVEDp  That  this  Commission  authorises  the  extension  of 
M.Cc  Lr^-        Roosevelt  for  an  additional  -----mI,, 


PUBLIC  UTILITIES  COMMISSION 


CiTY  AND  COUNT"*-  OF  SAN  l-RANCiSCO 


WHEREAS,  Professional  Services  for  photogranmietric 


and  surveying  work  within  the  areas  of  the  streetcar  and  cable 
car  lines  was  completed  under  Professional  Services  Agreement 
by  the  firm  of  Towill,  Inc.  -  Surveyors  and  Photogrammetric 
Engineers,  as  of  September  26,  1973;  now  therefore  be  it 

RESOLVED,  That  this  Commission  accepts  this  work  as 
satisfactorily  completed;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  a  final 
payment  in  the  amount  of  $2,765.16  in  favor  of  Towill,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


NOVtlViBtR  1 


1-^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.*_rL__J 


RESOLVED,  That  this  Commission  hereby 
rejects  all  bids  as  being  excessive  in  cost, 
covering  the  following  contract:  '-biic 

■        U    '  Municipal  Railway  ---^-^  in 

Contract  No.  MR- 701  -  Presidio  Building  - 
ir i  K  pie  tCovering  for  Skylights.  varron-z 

the.  General  '-fevio, .  r  ^,.,  '0;.-:  [iLillt  [t  :r,  r.o  ent-i.  r  ?.nVo  tcrc^D  : 
nego!' iciLi^•J^.  .,M:r  K:',-';;  i\-o        .la"'^^ioyiiA;i  .^n  accepr^ib  le 

and 

i>c  ■'t:p  7  ori,  '  ^O'CTil :  .rK  i  at  "-li  J^o.   jj'j..  .rab.I".;.hiag 


a;...  ;.(• 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  UtiUties  Commission 

nOyiMlM  ]  3  ]q73 

at  its  meeting  of  


C7 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSIOK 

CITY  AND  COUNTY  OF  SAN  f-'RANCiSCO 

RESOLUTION  No*  "IJl-SJ' 


'r  ■ 

VJHEREAS,  On  June  26,  1973,  the  San  Francisco  Public 
Utilities  Commission  adopted  Resolution  73-0230  approving  in   "  ' 
principle  the  granting  of  a  50%  Muni  fare  discount  to  patrons 
transferring  between  the  BART  and  Muni  systems  and  authorizing 
the  General  Manager  of  Public  Utilities  to  enter  into  formal 
negotiations  with  BAPvT  relative  to  developing  an  acceptable 
formula  for  subsidizing  the  Muni  for  the  cost  of  said  discount; 
and  -.n;  ■       ■   -.M  d_aed  J,;'-,  30,    1Q71,    ^c—  -h-r 

.'II!"  WHEREAS,  On  August  20,  1973,  the  Metropolitan  Trans- 
portation Commission  adopted  Resolution  No.  110,  establishing 
a  Metropolitan  Transportation  Commission  policy  of  normally 
financing  inter-transit  district  transfer  fares  from  Trans-  -.t, 
portation  Development  Act  monies  allocated  from  the  "proper    ;  „  .. 
county's''  local  transportation  fund,  ,  . 

.     .  .     THEPvEFORE  BE  IT  RESOLVED  that  the  San  Francisco  Public 
Utilities  Commission  approve  the  attached  San  Francisco  Muni-BART 
Transfer  Ticket  Agreement;  and  .  , 

BE  IT  FURTHER  RESOLVED,  that  the  Commission  authorize 
the  General  Manager  of  Utilities  to  request  the  Board  of  Super- 
visors of  the  City  &  County  of  San  Francisco  to  approve  said  Agree- 
ment. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  ...  .  lMBFR  1  3  1973   : 


Secretary  and  Assistant  General  Marutger 


SF  >fUNI  -  BART 
TRANSFER  TICKET  AGREEMENT 


THIS  AGREEMENT,  entered  into  this  day  of 

 ,  1973,  by  and  between  the  CITY  ANT)  COUNTY 

OF  SAN  FRANCISCO  (hereinafter  called  "City")  and  SAN  FRANCISCO  BAY 
AREA  RAPID  TRANSIT  DISTRICT  (hereinafter  called  "BART"),  both  of 
said  parties  referred  to  collectively  as  "PARTIES": 

WHNES__SET_H: 
WHEREAS,  City,  BART,  and  the  Metropolitan  Transportation 
Commission  entered  into  an  agreement  dated  June  30,  1971,  for  the 
purpose,  inter  alia,     of  providing  for  the  development  of  a  compre- 
hensive plan  for  the  coordination  of  BART's  rapid  transit  services 
and     City's  transit  services;  and 

l-JHEREASp  pending  the  completion  and  possible  implementation 
of  said  plan,  City  and  BART  desire  to  provide  on  an  interim  basis  a 
program  and  procedure  for  the  issuance  of  transfer  tickets  for  transit 
passengers  transferring  between  BART  rapid  transit  facilities  and  City 
t';a.nsit  facilities;  and 

WHEREAS,  Resolution  110  of  The  Metropolitan  Transportation 
Coiamission  (hereinafter  called  "f4TC")  provides  that  commencing  in 
fiscal  year  1974-75,  MTC  shall  normally  finance  intcrtransit  district 
transfer  fares  from  Transportation  Development  Act  monies,  and 


W  W  )  )  f 

miEREAS,  MTC  Resolution  110  lurtliei.-  provides  that  alloca- 
tions of  Transportation  Development  Act  monies  for  the  financing  of 
transfer  fares  shall  be  made  from  the  proper  county's  local  trans- 
portation fund  based  on  substantiation  of  transfers  actually 
accommodated  by  each  transit  district  operator; 

NOW,  THEREFORE,  it  is  agreed  as  follows: 
1.     BART  will  acquire,  accept,  install  as  required  and 
maintain  forty  (40)  ticket  issuing  machines  and  forty  (40)  ticket 
validation  machines  for  use  in  the  following  BART  stations  in  order 
to  provide  a  method  of  transferring  between  BART  and  City  transit 
facilities : 


A. 

Embarcadero 

B. 

Montgomery  Street 

C. 

PoxNTell  Street 

D. 

Civic  Center 

E. 

16th  Street  -  Mission 

F. 

24th  Street  -  Mission 

G. 

Glen  Park 

H. 

Balboa  Park 

I. 

Daly  City 

BART  shall  have  the  right  to  remove  from  service  the 
af oredescribed  ticket  issuing  and  validation  machines  at  any  individual 
station  to  which  City  does  not  provide  scheduled  feeder  service. 

The  transfer  procedure  x>7ill  be  as  specified  in  Appendix  A  of 
this  Agreement.     This  procedure  may  be  changed  or  modified  by  agreement 
of  the  parties  hereto. 
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3.  BART  will  acquire  ten  million  five-hundred  thousand 
(10,500,000)  two-part  tickets  for  use  in  the  af oredescribed  ticket 
issuing  machines. 

Final  approval  of  each  type  of  ticket  and  of -design 
of  stamps  to  be  used  in  ticket  issuing  and  validation  machines 
shall  be  based  on  City's  acceptance  of  samples  subm.icted  by  BART. 

4.  BART  will  place  transfer  tickets  into  ticket  issuing 
machines  as  necessary  to  maintain  service.     The  cost  of  each  two- 
part  transfer  ticket  shall  be  equal  to  the  current  cost  of  an  adult 
fare  on  regular  vehicles  of  the  San  Francisco  Municipal  Railx7ay 
(hereinafter  called  "Muni") .  BART  shall  reimburse  City  on  a  monthly 
basis  at  the  rate  of  50%  (fifty  percent)  of  a  current  Muni  adult 
fare  cost  for  each  txi/o-part  transfer  ticket  bought  from  the  fare 
ticket  issuing  machines.     City  shall,  on  a  monthly  basis  prior  to 
receipt  of  reimbursements,  provide  BART  with  a  complete  report  of 
total  transfer  tickets  sold.     BART  shall  have  the  right  to  participate 
in  regular  readings  of  counters  in  the  ticket  issuing  machines. 

5.  City  shall  be  responsible  for  the  collection  of  funds 
deposited  in  the  ticket  issuing  machines.     City  representatives  vzhen 
properly  identified,  shall  have  access  at  all  times  to  the  paid  areas 
of  BART  stations  for  the  purpose  of  inspecting  machines,  reading 
counters  and  collecting  said  funds. 
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6.  City  shall  be  entitled  to  all  funds  collected  froQ  ticket  issuing 
Tuachinef;  plus  an  additional  reimbursement  as  provided  in  Article  3,  above. 

7.  Except  as  other\i7ise  provided  herein,  BART  and  City  shall  exclusively 
bear  their  respective  costs,  administrative  and  otherv^ise,  arising  in  connection 
with  this  Agreement. 

8-     Inasmuch  as  it  is  agreed  that  BART  filial  1  be  e::clusively  responsibii 
for  the  maintenance  of  the  aforementioned  equipment,  it  shall  exert  all  necessary 
effort  to  insure  that  all  ticket  issuing  and  validating  machines  are  maintained 
in  good  operating  condition  at  all  times. 

9.     Under  no  circumstances  shall  any  transfer  tickets  be  dispensed 
by  BART  personnel  unless  agreed  to  in  \>rriting  by  the  General  Manager  of  J-fUNI. 

10.  Emergency  procedures  will  be  as  mutually  agreed  by  BART  and 

City. 

11.  This  Agreement  shall  terminate  on  June  30,  1975,  unless  terminated 
prior  ther£.to  or  extended  by  agreement  of  the  parties  hereto.     Except  as  may  be 
required  by  any  Federal  financial  assistance  grant,  upon  termination  of  this 
Agreement  the  ticket  issuing  machines  acquired  pursuant  hereto  shall  be  disposed  . 
of  in  such  manner  as  BART  shall  elect . 

12.  All  notices  shall  be  deemed  to  have  been  given  when  made  in  VTriting 
and  delivered  or  mailed  to  such  representative  at  his  respective  address  as 
follows : 

CITY:     General  Manager  of  Public  Utilities 
287    City  Hall 

San  Francisco,  California  94102 

BART:     General  Manager 

San  Francisco  Bay  Area  Rapid  Transit  District 
800  Madison  Avenue 
Oalcland,  California  94607 
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IN  WITNESS  WHEREOF,  the  PARTIES  hereto  have  caused  this 
Agreement  to  be  executed  by  their  respective  officers,  duly  authorized 
the  day  and  year  first  above  written. 


APi"^ ROVED  AS  TO  "FOR.M: 


CITY  AND  COUNTY  OF  SAN  FRAllCISCO 


City  Attorney 


By: 


Mayor 


SAN  FRANCISCO  BAY  AREA  RAPID  TPvAj^tSIT 
DISTRICT 


By: 


President 


General  Counsel 

San  Francisco  Bay  Area 

Rapid  Transit  District 


By: 


Secretary 
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APPEMDIX  A 
Fare  Transfer  Procedure 


This  procedure  entitles  a  patron  transferring  from  BAR.T  t 
San  Francisco  Municipal  Railway  (MUNI)  vehicles  to  a  50  per  cant  di 
count  on  MliNT  rides. 

A.  MUNI  to  E/lRT  or  BART  to  MUNI  onlv 

— ■ — 

The  ticket  issuing  machines  will  issue  a  two-part 
transfer  ticket  at  a  charge  equal  to  a  current  one- 
way adult  fare  on  Muni  system.     One  of  the  two  parts 
of  the  ticket  will  be  valid  for  one  hour  for  a  MUNI 
trip  axvay  from  a  BART  station.     The  second  part  of 
the  ticket  will  be  valid  for  seventy-two  (72)  hours 
for  a  MUNI  trip  toward  the  issuing  BART  station. 

B.  MUNI-BART-MUNI  Transfer 

1.  Patron  boards  MUNI  vehicle  bound  for  BAP^T 
station  and  requests  Muni  transfer  which 
he  retains. 

2.  Patron  boards  BART  and  after  completing  his 
BART  trip,  but  before  exiting  BAP^T  system, 
purchases  two-part  transfer  ticket  as  des- 
cribed in  A  above  which  he  retains. 

3.  Patron  then  exits  BAR.T  system  and  boards 
MUNI  vehicle  using  transfer  received  from 
MUNI  (see  (1)  above). 


On  return  to  BART,  patron  uses  MUNI  vehicle, 
surrenders  one  half  of  the  two-part  ticket 
purchasad  froci  BART  (see  (2)  abova)  and  again 
requests  MUNI  transfer  which  he  retains. 
Patron  takes  BART  to  destination  and  before 
exiting  BART  system  validates  remaining  portion 
of  two-part  ticket  (see  (2)  above)  which  he 
retains . 

Patron  takes  MUNI  away  from  the  BART  station 
using  MUNI  transfer  (see  (4)  above). 
Patron  may  use  retained  validated  portion  of 
two-part  ticket  within  a  seventy-two  (72)  hour 
period  on  MUNI  vehicle  for  return  trip  to  BART 
station  of  validation. 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nrv.  w  ''£?JL:  ±. 


RESOLVED,  That  this  Commission  acknowledges  receipt  of  and  hereby 
consents  to  the  assignment  of  monies  due  or  to  become  due  under  Hetch  Hetchy 
Contract  Noo  HH-^67,  Holm  Powerhouse  Penstock  Protection,  to  the  Wells  Fargo 
Bank,  Wood side,  California;   and  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  be  authorized 
to  execute  on  the  behalf  of  the  Commission  all  documents  in  connection  with 
said  assignment. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  Ho  Vi:!V.b^,(  1  ;]  i9/3   


Secretary  and  Assistant  General  fAanager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No*. 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  89  mercury  vapor  street  lights  on  Judah  Street 
between  4th  and  19th  Avenues,  as  depicted  in  their  Drawings  A-38,475 
through  A-38,478;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works'  proposal  for  relighting  Judah  Street 
between  4th  and  19th  Avenues  with  the  provision  that  construction 
methods,  component  selection  and  other  details  meet  with  the  approval 
of  the  Bureau  of  Light,  Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  Its  meeting  of.  "  '  ;   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  rRANCJSCO 

RESOLUTJON  Nf^'^O>"'^'"0^'t  3 


-KSOI-v"D,  TV- at  this  Ccsiwi^slon  hereby  ri?«?J«tTts  the  Mavcr  to  -.-eccscanert 
■  ;^/'.'i.»"t  "^f  o'iT;.'^'rvls^irs  it'       ■:"'.mds  for  -"^v  ^a;; 

'  WHEREAS,  The  State  Division  of  Highvjays  is  planning  to 

,    relocate  Highway  99  where  it  crosses  the  San  Joaquin  Pipelines  in 
Stanislaus  County;  and 

t^REAS,  The  State  has  filed  a  condemnation  action  to 
acquire  the  necessary  easements  across  the  City's  San  Joaquin  Pipelines 
right-of-way  and  Moccasin-Nev7ark  Transmission  Line  right-of-way;  and 

WHEREAS,  Negotiations  relative  to  said  condemnation  action 
have  not  been  completed;  and 

WHEREAS,  The  State  plans  to  issue  an  invitation  for  bids 
for  construction  of  this  section  of  freeway  in  the  very  near  future; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  those  certain  rights  of  entry 
submitted  by  State  to  City  whereby  State  will  be  given  permission  to 
commence  freeway  construction  at  the  above  locations  pending  completion 
of  the  condemnation  action. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVLiviBLR  1  3  1973 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

C!TY  AND  COUNTY  OF  SAN  FRANCISCO 

"T^ri— 0414 

RESOLUTION  NC^-M-Ji^JLILZ- 


H>?5:uiiVED.  T-,;?t;  criis  hereby  appiove^; 

,   ifion?:^:;        October  -^''^  .via i.??:;^  for  c  ? 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  SuperHsors  supplemental  appropriation  of  funds  for  the  San 
Fraacisco  Water  Department  in  the  amount  of  $13,000  from  Account  No.  1990  - 
unappropriated  Balance  of  Funds  to  the  credit  of  Appropriation  3.7^5.^0.000  - 
Equipment  for  the  purchase  of  one  mounted  crane. 


I  (lereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  oi   ;  /iBER  1  ■    


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  r4oiJ^  l-I  i> 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  October  1973,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  amount  of  $4,481.28,  per  list  dated    i  . 
October  31,  1973.  ^  ....  ^  ^ ,       \'j-:r-?'  ^-i.i 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MuVri:i;3::v;  1  3  1973 


at  its  meeting  of._ 


/    Secretary  and  Assistant  General  Manager 


I^UBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nof  %J>      U  *t  JtAj> 


W^iERLAS,  The  St.dti.         '.U^llfrr^-^-'.:    n.^-^-    r)r'>ugrif.         -a.:,  "ion 
:^  r.  A[3-^.ca^  County  .  l>4=" '1  n.i^  Sur  •.:  ri->7.  •    /. -  :         'nIo  .   130^^- '  0 j 

,:o;iO;iK  Tito    UpOn^     .VViir  .-ri: ' t  ■>  1         ^..^pi^  ;.' Ty    pT';  S^' i  •  '       '    'if:  f 

RESOLVED,  that  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  the  Water  Department 
General  Manager  and  Chief  Engineer,  and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollectible  Accounts 
Receivables  which  are  more  than  ninety  days  past  due,  month  of 
September  1973,  in  the  amount  of  $2,116,64  per  San  Francisco 
Water  Department  list  of  September  30,   1973.    •      .  a-  * 


I  hereby  certify  that  the  foregoine  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of   . 


r        Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No> 


WHEREAS,  The  State  of  California  has  brought  an  action 
in  Alameda  County,  being  Superior  Court  Action  No.  330410,  to 
acquire  for  South  Bay  Aqueduct  purposes  permanent  and  temporary 
easements  upon,  over  and  across  real  property  presently  under 
the  jurisdiction  of  the  Ssj^^Fraacisco  Water  Department  located 
southeast  of  Sunol  in  Alameda  County;  and"' 

WHEREAS,  The  Director  of  Property's,  appraisal  of  the 
fair  market  value  of  the  easements  is  $1^8,358.79;  now,  therefore, 
be  it 

'   'RESOLVED,  That  the  Commission  hereby  authorizes  the 
City  Attorney  to  have  a  Judgment  of  Condemnation  entered  in 
Alameda  Superioi:  Cdiitt"  Action  Nb.  330410  fixing  the  fair  market 
value  of  the  easements  at  $28,358.79  and  containing  all  reserva- 
tions and  conditions  requested  by  the  Water  Department  deemed 
necessary  to  protect  City's  water  supply  in  the  gravel  beds  and 
Alameda  Creek. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

HOytmiR  1  3  1973 

at  its  meeting  of  b=>  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  nS.±£1J±A^^ 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

WD-Contract  No.  1632 — Laying  of  6-Inch  and  8-Inch 
Ductile  Iron  Mains  in  Gough,  Sacramento  and 

California  Streets  ,.     .,  ,         ,  . 

tiie   canciiaiT  r«t  i.-ne  Class  iv  i-^ 

and,  be  it  further  *  >  aii^ a,.,  *.         .xci,.v.  < 

RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from     "' ' 
the  California  Environmental  Quality  Act  and  is 
classified  as  an  activity  under  Cla^s  1   (b)   as  set 
forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  April  26, 
1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

.    ,  ^-^iBhR  1  3  1973 

at  tts  meeting  of.   -   ^^'-^  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoA  w  tmk 


RESOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors,  a 
Supplemental  Appropriation  in  amount  of  $7,513,  to 
reflect  a  change  in  the  funding  of  one  Class  19  34  -  ..r 
Storekeeper,  in  the  San  Francisco  Water  Department, 
effective  December  15,  1973,  as  follows:,^| ?  t  ie 

From  Appropriation  No.   3.745.900.000        =      '     ^  7,513 
InterdepartmentaJ.  Work  Order 

To      Appropriation  No.  3.745.900.000  $  7,513 

Budget  Transfer  to  the  Purchasing  Department 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■'^HjVLiwu-iu  i  3  1971 


at  its  meeting  of  _ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED,  That  this  Commission  hereby 


designates  Tuesday,  November  27,  1973,  at  2:30  p.m., 
as  the  date  and  time  for  a  public  hearing  to  be 


conducted  by  the  Public  Utilities  Commission  in  the 
matter  of  Budget  Proposals  for  1974-1975  Fiscal  Year 
of  all  Departments  under  the  jurisdiction  of  the 
Public  Utilities  Commissionr  said  hearing  to  be  held 
in  Room  2  82,  City  Hall,  San  Francisco. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


'  i  3  1973 


Secretary  and  Assistant  General  Mu.  .^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTYjQf^AN  p^ANOSCO 

RESOLUTION  NO. 


RESOLVED,  That  this  Commission  does  hereby  approve  requests  for 
transfer  of  funds  in  the  amount  of  $10,000.00  or  under  and  the  requests  for 
allotments  submitted  to  the  Controller  during  the  First  Quarter  1973-197^ 
as  per  attached  lists. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

Li  I  :□!-.!'.   I  </  \ 

at  its  meeting  of.  

 >  i  i  '  •  r  *  ;  ■  1   ■  ■  ■   ~,-  

Secretary  arxA'  Assistaent  General  'Manager 
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CONFIPJmiON  OF  AI,LOT^ffiNTS  ATID  TRAIISFERS 
FIRST  QU/iRTER  1973  -  197^ 

RECAPITULATION  


ALLOTICTTS 

Bureau  of  Light,  Heat  &  Power 

General  Office 

1961  NMS  Bond  Fund 

1972  MWD  Bond  Fund 

Municipal  Railway 

Water  Department 

Hetch  Hetchy 

TRANSFERS 

Vlater 

Hetch  Hetchy 

1955  Hetch  Hetchy  Bd.  Fd. 


$  3,000.00 
32,3^.00 
2,000.00 
1,166,790.00 
216,500.00 
5, 571,821+. 90 
25,000.00 

3,725.02 
10,000.00 

9,500.00 

$7,0^0,679-92  , 


PUBLIC  UTILITIES  COM-HSSION 
ALLOTMEirrS  AND  TRANSFERS  -  UlIDER  $10,000.00 
 QUARTER  HTDED  9/30/l'i 


Bureau  of  Light,  Heat  &  Power 
Allotment  s 

From  To 
3.695.900.000 


3.705.200.000 
3.705.300.000 


3. 705. 900. 000 


3.705.800.000 


1961  Bond  Fund 
861.055.000 


1972  -W.^iZ  Bond  Fund 

868.055.000.000 
868.056.000.000 
868.057.000.000 
868.066.000.000 


Date 


6/21/73 
6/21/73 


9/19/73 


9/13/73 


9/12/73 
9/12/72 
9/12/72 
9/12/72 


Amount 


7/21/73         $  3,000.00 


1,000.00) 
1,000.00) 


26,273.00 


U,067.00 


2,000.00 


160,000.00 
610,000.00 
370,000.00 
26,790.00 


Reason 

Additional  allotment 
needed  to  encumber 
funds  for  July  1,  1973 
thru  Dec.  31,  1973 
during  the  1st  qtr. 


Additional  allotment 
is  needed  to  encumber 
funds  for  the  fiOl 
fiscal  year  during 
the  first  quarter  of 
the  fiscal  year." 

To  allot  funds  in 
full  to  cover  fiscaJL 
year  "trork  order  en- 
cmbered  in  first 
quarter. 

To  allot  funds  in  full 
to  cover  fiscal  year 
encumbrances  to  be 
encumbered  during  the 
second  quarter. 


Preliminary  cathodic 
protection  investiga- 
tion at  Crystal  Spring 
Pumping  Plant  and 
adjacent  pipelines 


To  allot  funds  pro- 
vided for  capital 
improvements  per  file 
T-!^l6l-73-30,  ordinance 
7^331-73  passed  Au,::ust 
20,  1273,  a7:)Droved 
August  23,  1973. 


J  J-  J  /  / 

PUBLIC  UTILITIES  COMMISSION 
ALLOTIffiNTS  AITO  TRANSFERS  -  UNDER  $10,000.00 
QUARTER  ENDED  9/?>0/l^ 


Municipal  Railway 
Allotments 

Prom  To  Date  Amount  Reason 


3.735.80i+.999  ~  6/21/73  5,000.00)    To  provide  for 

2,000,00)    settlement  of  claims. 

3.735.801^.000  —  6/21/73  200,000.00)    To  provide  for 

•   5,000.00)    settlement  of  claims. 

2.736.717.610  —  9/25/72  U 5 500. 00      To  allot  funds  to 

permit  encumbrance 
of  funds  appropriated 
for  Cable  Car  Turn- 
table and  Trolley 
Coach  Wash  Rack 
Rehabilitation. 


PUBLIC  UT'TLITIIS  COIMSSION 
ALLOTl^TS  MID  TRAITSFERS  -  UNDER  .$10,000.00 
QUARTER  E^rOED  9/30/73  


San  Francisco  Water  Dept. 


Allotment  s 

From 

3.7^5.200,000 
3. 7^5. 300. 000 
3.7^5.800.000 
3.7^5.900.000 


To 


3.7U6. 
3.7U6. 
3.7^6. 
3.7H6. 
3.7U6. 
3.7U6. 
3.7i+6. 
3.7I+6. 
3.7U6. 
3.7i+6. 
3.7^+6. 
3 . 7U6 . 
3.7U7. 
3.7U7. 
3.7U7. 
3.7U7. 
3.7U7. 
3.7U7. 
3.7U7. 
3.7^7. 
3.7U7. 
3.7U7. 
3.7U7. 
3.7^+7. 
3.7I+7. 


701.000 
70?. 000 
703.000 
70U . 000 
705.000 
706.000 
708 . 000 
709.000 
710.000 
711.000 
713.000 
TlU.OOO 
501.000 
502.000 
503.000 
50U.OOO 
505.000 
506.000 
507.000 
508.000 
509.000 
510.000 
511.000 
512.000 
513.000 


Transfers 


2.7U5.8OO.OOO 


2.7U6.OOO.OOO 


2.71+5.^00.000 


O.7U6.7II.OOO 


Date 

6/21/73 
6/21/73 
6/21/73 
6/21/73 


7/2U/73 
It 

It 

n 
11 
ft 
It 
It 
It 
It 

It 
It 
ti 
ti 
ti 
It 
It 
It 
It 
If 
It 
tt 
It 
It 
11 


7/2/73 


8/2/73 


Amount 

$  150,000.00 
200,000.00 
1,609,003.00 
10,065.00 


1,349,556.90 
100,000.00 
100,000.00 

371,700.00 

10,000.00 
10,000.00 
i+55,000.00 
12,000.00 
20,000.00 

25,000.00 

66,000.00 
10.000,00 
355,000.00 

275,000.00 
27,500.00 

.  10,000.00 
5,000.00 
100,000.00 
12,000.00 
10,000.00 
10,000.00 
■  10,000.00 

32,000.00 
27,000.00 

200,000.00 


25.02 


1,200.00 


Reason 

To  allot  additional 
funds  to  cover  fiscal- 
year  encumbrances  to 
be  encumbered  during 
the  first  quarter  of 
the  fiscal  year. 

To  allot  in  full  funds 

appropriated  for  equip- 
ment and  capital  im- 
provement, per  file 
no.  2OI-72-I2U,  emer- 
gency ordinance  2hh-'J3\ 
passed  June  25,  1973*, 
approved  June  29,  1973. 
R  &  0  #2  -  SJ^/  No.  3^+ 
dated  July  1,  1973. 


To  transfer  funds  to 
cover  deficit  in  equip- 
ment Appropriation  for 

P.O.  i+5679. 

To  transfer  funds 
necesssiry  for  the  com- 
pletion of  S.  F.  ^'ater 
Dept.  Contract  1571, 
Certification  #2033?. 


HJBLIC  m'lLTTIES  COMMISSION 
ALLOTMENTS  AND  TEAl^'SFERS  -  UNDER  $10,000.00 
Q,UAETER  ENDED  9/30/73 


San  Francisco  Water  Dept. 


Transfers 


From 


3.7^7.000.000 


To 

1.7^7.51^+.000 


Date 


9/2i+/73 


Amount 


2,500.00 


Hetch  Hetchy  Water  &  Power 


Allotments 


2.756.715.000 


7/12/73 


5,000.00 


3.755.200.000 


8/20/73 


20,000.00 


Trajisfers 


3.756.000.000 


2.756.717.000 


8/2/73 


5,000.00 


3.756.000.000 


2.756.721.000 


8/13/73 


3,000.00 


3.756.000.000 


2.756.721.000 


8/31/73 


2,000.00 


Reason 

Additional  funds  are 
required  as  a  result 
of  increased  costs  of 
construction  above  the 
original  estimate  as 
well  as  not  giving 
proper  consideration  of 
the  distances  involved  j 
to  the  remote  location  | 
of  the  job  site. 


To  sillot  funds  per 
file  no.  201-72-25; 

passed  IO/II/72, 
approved  10/19/72. 


Additional  allotments 
needed  to  encumber 
funds  for  real  property 
appraisal. 


To  transfer  funds  from 
reconstruction  and 
replacement  unallocated 
to  cover  deficit  for 
emergency  repairs  to 
V^arnerville  Substation 
Transformer. 

Emergency  repair  leaks 
in  the  mountain  divi- 
sion and  canyon  tunnels 
and  at  O'Shaur^hnessy 
Dam  per  FQC  Resolution 
No.  7300^47,  dated 
2/li+/7^. 

-  do  - 


/ 


PUBLIC  UTILITIES  COf^IISSION 
ALLOTMENTS  AtJI)  TRANSFERS  -  UNDER  $10,000.00 
 QUARTER  ENDED  9/30/73  


19^5  Hetch  Hetchy  Bd.  Fd. 
Transfers 


From 

858.058.000 
858.058.000 


To 

858.056.000 
858.057.000 


Date 

7/20/73 
7/20/73 


Amount  Reason 

3,000.00)    To  transfer  funds  froni 
6,500.00)    land  acquisition  -Un- 
allotted to  office  and 
field  engineering  for 
Holm  Powerhouse  Pen- 
stock Protection. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nd.ir^  


uii  IT  ■?'?«:fc;oLVkO,  That-  the  fci  f.o-..virio  Jiinir^vim  qijidelr? .,  t: . 

^  "  RESOLVED,  That  all  construction  contracts 

under  the  jurisdiction  of  this  Commission  and  are 
estimated  to  exceed  one  hundred  and  fifty  thousand 
($150,000.00)   dollars  will  include  as  part  of  said 
contract  the  Notice  to  Bidders,  Affirmative  Action 
Program,  and  the  Notice  to  Bidders,  Manpower  Utilization 
Projection,  Pages  12  3A-D. 


I  hereby  certify  that  the  foregoing  resolution  ivas  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


-7— r 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  fiOt  '*^^'""^'"t^%'ti 


BE  IT  RESOLVED,  That  the  following  minimum  guidelines  on 
affirmative  action  be  required  of  all  Architects  and  Engineers 
doing  business  with  the  San  Francisco  Public  Utilities  Commission 


1.  The  firm  will  file  reports  on  the  ethnic  and  sex 
identification  of  its  work  force  with  the  Employment 
Contracts  Compliance  Officer  on  forms  to  be  supplied 
by  said  Officer  and  at  times  designated  by  him. 

2.  The  firm  will  submit  a  written  affirmative  action 
program  for  approval  by  the  Human  Rights  Commission 
and  the  Public  Utilities  Commission's  Employment 
Contracts  Compliance  Officer  or  participate  in  the 
Engineering  Societies  Manpower  Training  Programs 
(on-the-job  training,  employee  upgrading  and  pro- 
fessional education  and  scholarships) . 

3.  The  firm  will  first  notify  ethnic  and  female  pro- 
fessional organizations  of  professional  job  openings. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEHBER  1  3  1973 

at  its  meeting  of  .  : —  ^—  — 


Secretary  and  Assistant  General  Mayiagti 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  S.AN  frRANClSCO 

F!ESOLUTION  NO._  — 


VJHEREAS,  The  Board  of  Supervisors  may,  by  Charter  provision, 
fix  as  conditions  and  benefits  of  employment  other  than  wages  as 
compensation  for  platform  employees  of  the  Municipal  Railxvray  con- 
ditions and  benefits  not  to  exceed  those  granted  by  Collective 
Bargaining  Agreements  of  the  two  systems  used  for  certification  of 
the  average  of  the  two  highest  \^age  schedules  by  the  Civil  Service 
Commission;  and 

WHEREAS,  Conditions  and  benefits  of  employment  established 
in  the  Salary  Standardization  Ordinance  allow  more  liberal  industrial 
injury  compere ation  than  that  contemplated  in  the  1973-74  Budget;  and 

WHEREAS,  Staff  and  related  services  are  needed  to  adequately 
administer  these  provisions ;  ,nov7,  therefore  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor's  recommendation 

to  the  Board  of  Supervisors  for  approval  of  Municipal  Railway's  request 

for  Supplemental  Appropriation  in  the  amount  of  $73,146  to  the  credit 
of  the  following  appropriation: 

From:    3 ♦735. 800. 000    Compensation  Insurance  Premiums  $73,146.00 

To:       3.735.900.000    Services  of  Industrial  Injury  Division  $73,146.00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVFMBlR  1  '?>  19"'" 


at  its  meeting  of._ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CtTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn.'<a U 


WHEREAS  5  The  San  Francisco  Municipal  Railway  system  is 
being  modernized  under  the  Transit  Improvement  Program  (TIP)  through 
the  San  Francisco  Municipal  Railway  Improvement  Corporation  (SFMRIC) 
and  grants  from  the  Urban  Mass  Transportation  Administration  (UMTA) ;  and 

WHEREAS 9  San  Francisco  Municipal  Railway  Improvement  Cor- 
poration Contract  Proposal  No.  MR-606,  "Motor  Coach  Storage  and  Main- 
tenance Facilities,  Phase  I",  is  a  major  part  of  the  Transit  Improve- 
ment Program;  and 

VJHEPvEAS,  Bids  have  been  received  for  the  construction  work 
required  in  an  amount  of  $2,5299  500  for  the  said  Contract  Proposal  No. 
MR-606^  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  Improvement  Cor- 
poration will  purchase  the  Motor  Coach  Storage  and  Maintenance  Facilities, 
Phase  I,  for  the  City  and  then  lease  the  facilities  to  the  City;  and 

TOEREAS,  Lease  of  the  Motor  Coach  Storage  and  Maintenance 
Facilities,  Phase  I,  to  the  City  will  require  the  Board  of  Supervisors' 
approval  in  accordance  with  their  Resolution  No.  165-72,  adopted  June  12, 
1972;  now,  THEREFORE,  BE  IT 

RESOLVED,  That  this  Commission  request  the  Board  of  Supervisors 
to  approve  the  lease  by  the  City  of  the  Motor  Coach  Storage  and  Maintenance 
Facilities,  Phase  I,  to  be  constructed  under  Contract  Proposal  No.  MR-606; 
and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  San  Francisco 
Municipal  Railway  Improvement  Corporation,  upon  approval  by  the  Board  of 
Supervisors  of  aforementioned  lease,  to  award  Contract  MR-606  to  the  low 
bidder,  Dan  Caputo  Co.,  202  Lewis  Road,  San  Jose,  California,  95111. 


PUBLIC  UTILITIES  COMMISSION 


CiTY  ANO  COUNTY  OF  SAN  FRANCISCO 


and  that  all  other  bids  received  be  rejected;  and 

BE  IT  FURTHER  RESOLVED  that  said  award  is  subject  to  concurrence 
of  the  Urban  Mass  Transportation  Administration  of  the  U.S.  Department  of 
Transportation . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

i'J  J  V  illviDL.\    1  A  I    i  y  I 
  ^  / —    .    - 


at  its  meeting  of. 


Secretary  and  Assistant  General  Matwger 


PUBLIC  UTILITIES  COMMISSIOK 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   73  'Q_426  


RESOLVED,  That  this  Commission  hereby  approves 
and  confirms  the  appointment  of  Demosthenes  Adams 
as  1274  Director,  Bureau  of  Personnel  and  Safety, 
effective  November  13,  1973,  as  recommended  by  the 
General  Manager  of  Public  Utilities ,  in  accordance 
with  Section  3.593  of  the  Charter^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the.  Public  (Utilities  Commission 

November  13,  1973 

at  its  meeting  of  .  

s    J   ^  _  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

73-0  427  iriT 

RESOLUTION  No   t  ,  V  ^ 


That.:  r.-n  re c en;. ii' <ivi a L i vU'.  oi'  t-b 
mo   /,ce::,t   there en:    ^:''e  C:. 


mJEREAS,  This  Commission  has  noted  with  sincere 
personal  regret  and  a  deep  sense  of  civic  loss  the  death 
of  Bert  Simon  on  October  26,  1973;  and  :,  e 

WHEREAS,  Mr.  Simon  was  a  man  of  brilliant 
intellect  and  many  accomplishments,  a  highly  raspocted 
and  dearly  bsloved  mesibor  of  the  business  co:fm!^unity ,  civic 
leadcir,  prominent  president  of  tvo  food  distributing  firms, 
and  government  official  with  true  dedication  to  the  welfare 
of  San  Francisco,  his  native  cityy  and  •. 

^^mERSAS,  Mr.  Simon  served  as  a  member  of  the 
Public  Utilities  Commlssicm  from  1962  to  1965^  bringing  to 
the  position  a  wealth  of  knots^ledgs  and  executivf^  experience 
which  contributed  greatly  to  the  success  and  economic  growth 
of  the  public  service?  enterprises  under  his  j\irisdiction? 
and 

WHERBAf^,  This  Commission,  its  executives  and 
employees,  will  always  cherish  his  rf^emory  with  fond  and 
loving  respect?  now,  therefore,  be  it 

!?E30L\^D,  That  thi.^  Commission  doss  by  this  irieana 
extend  to  the  fanily  of  the  deceased  its  most  heartfelt 
sympathy  over  the  loss  of  a  kind  and  loving  husband  and  , 
father;  and,  be  it  fux'ther 

.j 

'resolved.  That  the  Secretary  and  Assistant 
General  lianager  be  and  he  is  hereby  directed  to  present  to 
the  family  of  Bert  Simon  a  suitable  copy  of  this  resolution 
as  a  token  of  th@  high  esteem  in  which  his  memory  is  held* 


,  ■- 1 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of  a-o^-^^  ^  ^   


Secretary  and  Assistatu  ^ciicrdi  Aiu/tr,^,^)- 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  73-0403-MR 


11-13-73 


RESOL'VED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  v/arrants  against  such  funds  as  are  or  v/ill  be 
available        p n 3^ e of  claims  against  ths  Mun i.cipal  Railway: 


Claimant 

Non-litigated  Settlements 

SO     Chris  Argyropoulos  aka 
Chris  Argos 

MC     Brian  Bond 

CO    Donald  V.  Burdick,  father 
and  natural  guardian  of 
Lisa  Claire  Burdick,   a  minor 

SC    Rosendo  Castro 


MC 
TO 
TC 
MC 

CO 


Tobious  L.  Hayes 

Robert  E»  McMahon 

Robert  Mixon 

Eda  Wheeler  aka 
Eda  Chobowcki 


Date  of  Accident 

August  14,  1973 

March  28,  1973 
August  19,  1973 

June  21,  1973 
(Railway's  date) 

or  June  22,  1973 
(date  on  claim) 

October  5,  1973 

September  21,  1973 

June  1,  1973 

April  28,  1973 


Settlement 


$  781.30 


3,000,00 


1,200.00 


2,500.00 


832.40 

797.^9 
4,000.00 
1,842.24 


RES0L\n5D,  That  the  portion  of  Resolution 
73-0243-MR  adopted  7-10-73,  amending  payment 
to  Claudiaette  Lindsey  (in  Resolution  73-0082-MR 
dated  3-13-73)  by  the  addition  of  S825.00, 
be  rescinded. 


-825,00 


Litigated  Settlement s 


TC 


RESOLVED,  That  the  portion  of  Resolution 
73-0360-MR  adopted  10-9-73,  pertaining  to  the 
sum  of  SI, 900.00  payable  to  John  Criss  Martens 
Jr. ,  be  shown  as  a  Litigated  instead  of  a  Non- 
litigated  settlement,   a  complaint  having  been 
filed  by  the  claimant's  attorney. 


CO 

CO 
CO 


Frank  L.  Bersch  and 
Darleen  Bersch  aka 
Darleen  Bersch  DaSilva 

Leonard  Fleckner 

Paul  E,  Gray 


February  12,  1970 
(Frank      SI, 300.00) 
(Darleen  S3, 350.00) 

December  6,  1970 

August  19,  1968 


4,850.00 

3,500.00 
3,000.00 
(continued) 


~  1  - 


11-13-73 


11-13-75 


SC    Anne  March! 

SC    Olga  Rovic  alca 

Josipa  Dzaferovic 

CC    John  Jerome  Slattery 
individually  and  as 
guardian  ad  litem  of 
Mary  Jo  Slattery,  a  minor; 
and  Dorothy  M.  Slattery 

MC    Ruth  Wash 
Judgment 

MC    Kathleen  M.  Sammons 


February  5,  1970 
February  26,  1968 


August  18,  1970 
(John  S50,000.00) 
(Dorothy  S50,000.00) 
(Mary  Jo  —  — ) 


$  900.00 
7,000.00 


100,000.00* 


May  25,  1970 


February  27,  1970 
(includes  ^661.95 
costs,  plus 
interest  if 
demanded) 


2,500.00 


11,975.10 


147,855.73 


♦Appropriation  No.  3.755.804.999  :^65,250.00 
Appropriation  No.  5.735.804.000  ^84, 603.75 


CC 


AND  BE  IT  FURTHER  RESOLVED,  That  the  portion 
of  Resolution  75-0082~MR  adopted  5-15-75, 
pertaining  to  the  sum  of  S5,675.00  payable 
to  Claudiaette  Lindsey,  be  rescinded.  This 
amount  was  allotted  from  Appropriation 
2. 755.804.610.000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  15,  1975. 


Secretary  and  Assistant  General  Manager 

-  2  - 


11-15-73 


H.  WELTON  FLYNN 
PRESIDENT 

OLIVER  M.  ROUSSEAU 
VICE  PRESIDENT 

JOSEPH  J.  DIVINY 
LOUIS  A.  PETRI 
JOSEPH  P.  BYRNE 


Public  ■ '  .iTiES 

CITY  AND  -.NTY  OF  SAN  r,..-, 

JOSEPH    L.    ALIOTO.  MAYOR 

287  CITY  HALL 
SAN    FRANCISCO,  CALIFOR 
558-4986 


„  .  o  O 


October  23,  1973 


JO 


JOHN  C.  FARRELL 

SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 


M  E  M  0  R  A  N  D  U  M 


TO: 


FROM: 
SUBJECT; 


MEMBERS,  Public  Utilities  Commission 
Hon.  H.  Welton  Flynn,  President 
Hon.  Oliver  M.  Rousseau,  Vice-President 
Hon.  Joseph  J.  Diviny 
Hon.  Louis  A.  Petri 
Hon.  Joseph  P.  Byrne 

General  Manager  of  Public  Utilities 

M.C.  Line  23  Extension  to  24th  Street  BARTD  Station 


Meetings  have  been  held  between  representatives  of  the  Muni- 
BARTD  Coordinated  Transit  Planning  Project  and  Muni  staff  to  discuss  the 
project  proposal  to  extend  the  M.C.  23  Crescent  line  to  the  BARTD  station 
at  24th  and  Mission  Streets. 

Presently  the  Line  23  routes  from  the  Farmers  Market  via  Crescent, 
Folsom,  Cortland,  Nevada,  Bradford,  Alabama,  Ripley,  Folsom,  Army,  Mission 
to  26th  Street  and  returns  via  26th,  Folsom,  Ripley,  Alabama,  Bradford, 
Nevada,  Cortland,  Folsom,  Crescent,  to  the  Farmers  Market. 

Upon  evaluation  of  the  results  of  these  meetings  held  between  the 
Project  and  Muni  staffs  I  am  prepared  to  recommend  the  following: 

1.  That  the  Line  23  Crescent  be  extended  to  the  24th  Street 
BARTD  station. 

2.  That  this  extension  be  on  a  90-day  trial  basis. 

3.  That  the  staff  of  the  Muni  Railway  be  directed  to  report  to 
the  Commission  at  the  conclusion  of  the  trial  period  the 
effect  of  this  extension  on  the  patrons  of  the  23  line. 

4.  That  the  route  be  extended  from  the  Farmers  Market  via  Cres- 
cent, Folsom,  Cortland,  Nevada,  Bradford,  Alabama,  Ripley, 
Folsom,  24th,  Mission,  23rd,  Valencia,  24th  to  Mission,  and 
return  via  24th,  Folsom,  Ripley,  Alabama,  Bradford,  Nevada, 
Cortland,  Folsom,  Crescent  to  the  Farmers  Market. 
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(Line  23) 

5.    That  the  staff  of  the  Muni  Railway  be  directed  to  institute 
this  extension  as  soon  as  practicable. 

It  is  estimated  this  extension  for  a  90-day  trial  period  will 
cost  approximately  $27,200. 

Attached  is  a  copy  of  the  resolution  for  your  approval. 


Attach. 
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Public  Utilities  CoMMi  j 

CITY  AND  COUNTY  OF  SAN  FRAN>„iSCO 
JOSEPH    L.   ALIOTO,  Mayor 

287  CITY  HALL 
SAN    FRANCISCO,    CALIFORNIA  94102 
558-4986 


H.  WELTON  FLYNN 
PRESIDENT 

OLIVER  M.  ROUSSEAU 
VICE  PRESIDENT 

JOSEPH  J.  DIVINY 
LOUIS  A.  PETRI 
JOSEPH  P.  BYRNE 


November  1,  1973 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

JOHN  C.  FARRELL 

SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 


TO:  MEMBERS,  PUBLIC  UTILITIES  COMMISSION 

HoTio  He  Welton  Flynn,  President 
Hoiio  Oliver  Mo  Rousseau,  Vice-President 
Hon.,  Joseph  J,  Diviny 
Hon,,  Louis  A«  Petri 
Hon,  Joseph  P.  Byrne 

FROM:         General  Manager  of  Public  Utilities 

SUBJECT:    M.C.  Line  51  Extension  to  Glen  Park  BARTD  Station 


Meetings  have  been  held  between  representatives  of  the  Muni-BARTD 
Coordinated  Transit  Planning  Project  and  Muni  staff  to  discuss  the. project 
proposal  to  extend  the  M«C.  51  Silver  line  to  the  BARTD  station  at  Bosworth 
and  Diamond  (Glen  Park  Station), 

Presently  the  Line  51  routes  from  3rd  and  Newcomb  via  3rd,  New- 
comb,  Southridge,  Hilltop,  Northridge,  Harbor,  Northridge,  Jerrold,  Earl, 
Kirkwood,  Kiska,  Southridge,  Newcomb,  Lane,  Palou,  Silver  to  Mission,  and 
returns  via  Silver,  Mission,  Maynard,  Craut,  Silver,  Palou,  3rd  to  Newcomb. 

Upon  evaluation  of  the  results  of  these  meetings  held  between  the 
Project  and  Muni  staffs  I  am  prepared  to  recommend  the  following: 

1,  That  the  Line  51  Silver  be  extended  to  the  Glen  Park  BARTD 
Station, 

2,  That  this  extension  be  on  a  90-day  trial  basis, 

3,  That  the  staff  of  the  Muni  Railway  be  directed  to  report  to 
the  Commission  at  the  conclusion  of  the  trial  period  the  , 
effect  of  the  extension  on  the  patrons,  of  the  51  line. 

4,  That  the  route  be  extended  from  3rd  and  Newcomb  via  3rd,  New- 
comb, Southridge,  Hilltop,  Northridge,  Harbor,  Northridge, 
Jerrold,  Earl,  Kirkwood,  Kiska,  Southridge,  Newcomb,  Lane, 
Palou,  Silver,  Alemany,  Rousseau,  Still,  Lyell,  BOsworth, 
Brompton,  Chenery,  Diamond,  to  Bosworth  and  return  via  Bos- 
worth, Lyell,  Alemany,  Silver,  Palou,  3rd  to  Newcomb. 
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(Line  51) 


5.    That  the  staff  of  the  Muni  Railway  be  directed  to  institute 
the  extension  as  soon  as  practicable o 

It  is  estimated  the  extension  for  a  90-day  trial  period  will  cost 
approximately  $39,200, 

Attached  is  a  copy  of  the  resolution  for  your  approval. 


Attach, 


o 
< 

(0  tt 

(D 

4  4  P 

CD 


03 

O 


H3 


O 

o 
W 


H.  WELTON  FLYNN 
PRESIDENT 

OLIVER  M.  ROUSSEAU 
VICE  PRESIDENT 

JOSEPH  J.  DIVINY 
LOUISA.  PETRI 
JOSEPH  P.  BYRNE 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L,   ALIOTO.  Mayor 
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October  23,  1973 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

JOHN  C.  FARRELL 

SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 


^^  E  M  0  R  A  N  D  U  M 


TO:  MEMBERS,  PUBLIC  UTILITIES  COMMISSION 

Hon.  H.  Welton  Flynn,  President 
Hon.  Oliver  M.  Rousseau,  Vice-President 
Hon.  Joseph  J.  Diviny 
Hon.  Louis  A.  Petri 
Hon.  Joseph  P.  Byrne 

FROM:         General  Manager  of  Public  Utilities 

SUBJECT:    M.C.  Line  53  Extension  to  16th  Street  BARTD  Station 


Meetings  have  been  held  between  representatives  of  the  Muni -BARTD 
Coordinated  Transit  Planning  Project  and  Muni  staff  to  discuss  the  project 
proposal  to  extend  the  M.C.  53  Southern  Heights  to  the  BARTD  station  at 
16th  and  Mission  Streets. 

Presently  the  Line  53  routes  from  18th  and  Connecticut  via  Con- 
necticut, 18th,  Missouri,  23rd,  Wisconsin,  22nd,  Southern  Heights  Boulevard, 
Rhode  Island,  20th,  Vermont,  17th,  Bryant  to  16th,  and  returns  via  16th, 
Kansas,  Mariposa,  Vermont,  20th,  Rhode  Island,  Southern  Heights  Boulevard, 
22nd,  Wisconsin,  25th,  Dakota,  23rd,  Arkansas,  20th,  Connecticut  to  18th. 

Upon  evaluation  of  the  results  of  these  meetings  held  between  the 
Project  and  Muni  staffs  I  am  prepared  to  recommend  the  following: 

1.  That  the  Line  53  Southern  Heights  be  extended  to  the  16th 
Street  BARTD  Station. 

2.  That  this  extension  be  on  a  90-day  trial  basis. 

3.  That  the  staff  of  the  Muni  Railway  be  directed  to  report  to 
the  Commission  at  the  conclusion  of  the  trial  period  the  effect 
of  this  extension  on  the  patrons  of  the  53  line. 
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(Line  53) 


4.  That  the  route  be  extended  from  18th  and  Connecticut  via 
Connecticut,  18th,  Missouri,  23rd,  Wisconsin,  22nd,  Southern 
Heights  Boulevard,  Rhode  Island,  20th,  Vermont,  16th,  Mission 
15th,  Valencia,  16t.h  to  Mission  and  return  via  16th,  Kansas, 
Mariposa,  Vermont,  20th,  Rhode  Island,  Southern  Heights  Boule 
vard,  22nd,  Wisconsin,  25th,  Dakota,  23rd,  Arkansas,  20th, 
Connecticut  to  18th. 

5.  That  the  staff  of  the  Muni  Railway  be  directed  to  institute 
the  extension  as  soon  as  practicable. 

It  is  estimated  this  extension  for  a  90-day  trial  period  will 
cost  approximately  $36,200. 

Attached  is  a  copy  of  the  resolution  for  your  approval. 
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H.  WELTON  FLYNN 
PRESIDENT 

OLIVER  M.  ROUSSEAU 
VICE  PRESIDENT 

JOSEPH  J.  DIVINY 
LOUIS  A.  PETRI 
JOSEPH  P.  BYRNE 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.    ALIOTO.  Mayor 

287  CITY  HALL 
SAN    FRANCISCO.    CALIFORNIA  94I02 
558-4986 


October  23,  1973 


;anagerof 
Public  utilities 

JOHN  C.  FARRELL 

SECRETARY  AND 
'  ASSISTANT 

GENERAL  MANAGER 


MEMORANDUM 


TO: 


MEMBERS,  PUBLIC  UTILITIES  COMMISSION 
Hon.  H.  Welton  Flynn,  President 
Hon,  Oliver  M.  Rousseau,  Vice-President 
Hon.  Joseph  J.  Diviny 
Hon.  Louis  A.  Petri 
Hon.  Joseph  P.  Byrne 


FROM:  General  Manager  of  Public  Utilities 

SUBJECT:  M.C.  Line  25  Extension  to  Powell  Street  BARTD  Station 
M.C.  Line  80  Extension  to  Powell  Street  BARTD  Station 
Combining  Line  25  Bryant  with  Line  80  Leavenworth 


Meetings  have  been  held  between  representatives  of  the  Muni -BARTD 
Coordinated  Transit  Planning  Project  and  Muni  staff  to  discuss  the  project 
proposal  to  extend  the  M.C.  25  Bryant  and  M.C.  80  Leavenworth  to  the  BARTD 
station  at  5th  and  Market  (Powell  Street  Station)  and  combine  them  into  one 
through  line  from  Pacific  Heights  to  the  Cow  Palace. 

Presently  the  Line  25  routes  from  Geneva  and  Santos  via  Geneva, 
Santos,  Velasco,  Castillo,  Geneva,  Bayshore,  San  Bruno,  Alemany,  Bayshore, 
Army,  Bryant,  6th,  Mission,  Mint,  Jessie,  to  5th  and  returns  via  5th,  Har- 
rison,  11th,  Bryant,  Precita,  Army,  Bayshore,  Silver,  San  Bruno,  Bayshore, 
Geneva  to  Santos. 

Presently  the  Line  80  routes  from  Jackson  and  Fillmore  via  Jack- 
son, Steiner,  Washington,  Hyde,  Bush,  Jones,  O'Farrell,  Mason  to  Turk  and 
returns  via  Mason,  Turk,  Leavenworth,  Jackson  to  Fillmore.     During  weekday 
peak  periods  there  are  some  Line  80  trips  from  Lombard  and  Hyde  via  Lom- 
bard, Larkin,  Chestnut,  Hyde  and  regular  route  returning  via  regular  route 
and  Hyde,  Lombard  to  terminal. 

Upon  evaluation  of  the  results  of  these  meetings  held  between  the 
Project  and  Muni  staffs  I  am  prepared  to  recommend  the  following: 

l„    That  the  Line  25  Bryant  be  extended  to  the  Powell  Street  BARTD 

Station , 
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(Lines  25  f,  80) 


2.  That  the  Line  80  Leavenworth  be  extended  to  the  Powell  Street 
BARTD  Station. 

3.  That  the  Lines  25  Bryant  and  80  Leavenworth  be  combined. 

4.  That  the  extension  and  combining  of  these  lines  be  on  a  90- 
day  trial  basis. 

5.  That  the  staff  of  the  Muni  Railway  be  directed  to  report  to 
the  Commission  at  the  conclusion  of  the  trial  period  the  effect 
of  the  extensions  and  combining  of  these  lines  on  the  patrons 
of  the  25  and  80  lines. 


6.  That  the  route  be  extended  from  Geneva  and  Santos  via  Geneva, 
Santos,  Velasco,  Castillo,  Geneva,  Bayshore,  San  Bruno,  Ale- 
many,  Bay shore.  Army,  Bryant,  5th,  5th  North,  Anna  Lane,  Ellis, 
Leavenworth,  Jackson  to  Fillmore  and  return  via  Jackson, 
Steiner,  Washington,  Hyde,  Bush,  Jones,  0' Parrel  1,  Mason, 
Eddy,  5th  North,  5th,  Harrison,  11th,  Bryant,  Precita,  Army, 
Bayshore,  Silver,  San  Bruno,  Bayshore,  Geneva  to  Santos. 

7.  That  the  staff  of  the  Muni  Railway  be  directed  to  institute 
these  extensions  as  well  as  the  combining  of  these  lines  as 
soon  as  practicable. 

It  is  estimated  the  extensions  and  the  combining  of  these  lines  for 
a  90-day  trial  period  will  cost  approximately  $36,600. 


Attached  is  a  copy  of  the  resolution  for  your  approval. 


Attach. 


1 


SAN  FHMCISCO  NmiCIP.\L  RAILWAY 

Motor  Coach  Line  25  —  Bryant 
?Iotor  Coach  Line  80  -  Leavenworth 
Proposed  Combination 
and 

Extension  to  Powell  Street  Bart  Station 


present 
Line  80 


Proposed 
Line  25/80 
Combination 


Line  80 
to/from 
North 
Terminals 


Lines  25/80 
to/from 
ITorth 
Terminals 


„^        I  Pre  sent 
'Y  Terminal 


Present 
Line  25 


Mission 


-p 

CO 


Harrison 


Bryant 


-1^ 


Market 
Jessie 


5th  St  No. 

Proposed 
Short  Line 

Terminal 


(Present 
Terminal 


-p 

CO 


*    Line  25 
to/from 
Cow  Palace 


Harrison 


?yant     —  - 


Market 


Powell  St 
Bart  Station 


Lines  25/80 

to/from 
Cow  Palace 


Schedule  and  Traffic 
Department 
November  6,  1975 


Scales  None 


i 


H.  WELTCN  FLYNN 
PRESIDENT 

OLIVER  M.  ROUSSEAU 
VICE  PRESIDE'-'T 

JOSEPH  J.  D^vl^,:Y 
loj;?  a. 

JOSEPH  P.  B  r  RNE 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.    ALIOTO.  Mayor 

287  CITY  HALL 
SAN   FRANCISCO.   CALIFORNIA  94102 
556-4966 


November  ^,  1973 


M  E      C  R  A  N  D  U  M 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

JOHNC.FARRELL  " 
SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 


TO: 


Corrmissioner  H.  -.'elton  ?l\T:n^  President 

Conmissioner  Oliver  M.  Rousseau,  Vice  President 

Commissioner  Joseph  J.  ^iviny 

Commissioner  Louis  A,  Petri 

Commissioner  Joseph  P.  Byi>ne 


FRa4:         John  D.  Crov/ley 

General  I-Iana£:er  of  Public  Utilities 


SUBJ.EGT:     Supplem.ental  Appropriation  Request 

Muni  Railvjay  Industrial  Injury  Division 


'This  Request  for  Supplemental  Appropriation  vras  a  part  of  an  earlier 
request  fijxlng  v;ares,  frinr;es,  a^id  vvorkiiig  conditions  for  platform  operators 
vhich  v:as  approved  by  the  Public  Utilities  Commission.    The  Board  of  Suuer^-lsors 
deleted  the  requested  positions  as  inappropriate  to  the  wage  setting  process 
covered  by  Charter  section  8.404  £-nd  recommended  that  the  request  be  resubiratted. 

'The  positions,  equipment,  and  services  requested  v/ere  reanalyzed. 
Coordination  between  the  ^^etirem.ent  System^  industrial  injury  process  and  the 
proposed  Iluni  Industrial  Injury  Division  v;ere  reexamined  and  discussed  v/ith 
representatives  of  the  Retirement  System.    The  attached  request  is  the  result 
of  this  process. 

As  requested  in  this  Supplem.ental  Appropriation,  the  Industrial  Injury 
I^ivision  will  administer  and  implem.ent  provisions  relative  to  industrial  injury 
benefits  containea  in  the  Sa.lary  Standardization  Ordinance.    Personnel  v/ill 
process,  account  for,  investi'^ate  and  evaluate  industrj.al  injury  claims.  In 
viev;  of  Kuni's  responsibility  to  pay  the  operators'  full  v/ages  for  the  first  seven 
days  av;ay  from  work  and  appro:d_mately  $35  psr  day  thereafter,  it  is  Imperative 
that  controls  be  establic-hca,    Tlij.s  Division  will  provide  neec'ed  controls. 

Your  approval  is  recomjnended. 


MUNiCIPAL    RAILWAY  HETCH    HETCHY   PROJECT  WATER  Dt.PARTMENT 
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Industrial  Injury  Division 

Compensation  insurance  for  industrial  injury  under  the  present  platform  V/orkers* 
Salary  Ordinance  (l973-7^)  starts  from  tne  first  day  the  employee  is  injured  as 
compared  to  the  eir^hth  day  follov;in3  the  injury  under  the  previous  Ordintince  (197-2- 
73) •    This  more  liberal  provision  v/ill  cause  an  increase  in  the  number  of  days  lost 
due  to  industrial  injury ,     in  fiscal  year  1971-72  v/hen  Municipal  Raiiv/ay  had  a 
similar  provision,  over  11,000  man  days  v/ere  lost  due  to  injury  compensated  by 
V/orkmon's  Conpensation  benefits,     in  comparison,  in  fiscal  year  1972-73  (eighth  day 
provision)  the  man  days  lost  had  fallen  to  7,7^6.    This  decrease  of  ^x'/^  in  the  num- 
ber of  days  lost  to  injuries  is  exoected  to  be  reversed  under  the  present  urdinance 
(1973-7^0. 

The  Kunici^-.al  Raiiv;ay  under  this  Ordinance  is  required  to  pay  the  operator's  wi-~es 
for  the  first  seven  days  av/ay  from  v;ork  due  to  industrial  injury,  and  after  the 
seventh  day  tne  Retirement  Board  (with  Muni  funds)  pays  V/orkmen's  Compensation 
benefits  of  3103  per  v/eek  and  Muni  pays  the  difference  up  to  the  operator's  regular 
salary.    Besides  tne  operator's  salary  in  the  1973-7^  Budr'et  Request,  it  v/as  esti- 
mated this  provision  v.'ould  cost  an  additional  ^753$^2o,  computed  as  follows; 

Cost  of  Replacing  Men  on  Industrial  Leave  $2kj>^k2S 

Additional  Compensation  Insurance  ^10,000 
Additional  Medical,  Clerical  8c  Investigative 

Personnel  and  Supplies  100,000 

$733,^28 


The  Industrial  Injury  Division  requested  here  is  needed  to  adminisler  ciad  implement 
the  provision  for  the  more  liberal  industrial  injury  benefits  under  the  present 
Platform  V/orkers'  Salary  Ordinance.    The  additional  personnel  v;ill  be  needed  for 
processing,  accounting  for,  investigating  and  eval.uating  industrial  injury  claims. 
It  is  imperative  that  v/e  have  the  staff  to  control  the  use  of  industrial  injury 
compensation  by  platform  employees  especially  in  the  light  of  the  cost,  the  first 
day  provision, "and  the  Muni's  full  responsibility  for  the  first  seven  days* 

It  is  estimated  that  industrial  injuries  will  cost  Muni  more  than  51.8  million  in 
1973~7^  in  v/ages,  benefits,  and  compenss.tion  costs.     The  proposed  Division  could 
more  than  pay  for  itself  by  decreasing  the  cost  impact  of  industrial  claims  by  o'.j. 
The  cost  of  this  Division  could  be  more  thaji  offset  by  savings  lii  amounts  expended 
for  industrial  injury  compensation  effected  thj^ough  adequate  investigation  and  ad- 
ministration of  claims.     In  addition,  more  efficient  administration  of  this  benefit 
would  have  a  salutary  effect  on  employee  morale. 

Details  of  the  items  comprising  this  Request  are  shov.-n  belov;.     In  order  to  accurately 
measure  the  costs  of  this  control  section,  all  items  requested  are  grouped  under  one 
appropriation  rather  than  distributed  through  the  various  line  items  affected  to 
facilitate  cost  analysis  and  also  to  permit  some  flexibility  in  start  up  of  operatior.s. 


Employments:  (rate  for  13  ps-y  periods) 

1  Class  1^+2^  Clerk  Typist  G  S268  BW  S  3t^8^ 

2  Class  1222  Sr.  Pa^n-oll  Clerk  Q  1>3^^  3W  S,9^^ 
1  Class  2220  Physician  Q  S870  BV/  11,310 

1  Class  2320  Registered  Nurse  ©  S397  BW  5.161 

2  Class  £l^f0  Retirement  System  Investigator  Q  3^92  BW  '  12,792 
1  Class  8172  Sr.  Medical  Claims  Supervisor  ©  S3'+2  BV/  7,0^5 

Total  Salaries  ^  i^S,737 


Mandatory  Fringe  Benefits: 
Retirenient    $^^8,737  x  12.819?^ 

Health  Service~8  employees  for  6  months  ©  «10.e5 
Total  Fringe  Benefits 


S  6,2^f8 

2,851 
510 


$  9,609 


Contractual  Services: 

Telephone  and  Telegraph 

Consulting  Physicians,  Professional  Services 
Total  Contractual  Services 

Materials  and  Supplies: 

Medical  Supplies ^  etc. 
Office  Supplies,  Forms 
Total  Materials  and  Supplies 


2,000 
500 


3.250 


2,500 


Equipment  Items: 

Medical  and  Test  Equipment 

2  Automobiles  for  Investigators 

Electric  Typevnriter 

Printing  Calculator 

5  Desks 

5  Office  Chairs 
Total  Equipment 

TOTAL  SUPPLEI-ENTAL  APPROPRIATION  REQUEST 


1,000 
5,500 
575 
^75 
1,000 
500 


9,050 
•$73,1^ 
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ea^M^EVLSl'D  OHr)]:R  NO.  14  HSTABLIS!  lING  NliV/  STANnAROl  Zli!)  CONn-RACTOR 
I-VAI.UA'l'lO.N'  rROCl-DURI-.S  l  OR  .\T)i\'Cr),\'r,-I-R'. 'C'i  lON'  CON'  TU ACTOI-IS 

(OFFlClvM.  Tl-X'D 


U.  S.  DKrARTMEKT  OF  LAIXDR 
Office:  of  Ihc  Secretary 
V/asIiuigton 

ORDER  NO.  14  (Revised) 

TO:  HEADS  OF  ALL  AGENCIES 


FROM: 


Sccrctni-y  of  Liihor 


SUBJECT:  EctabJishmciit  of  New  Slandaiilize<l  Contractor 
Evaluation  Pruccdurcs  for  Nonconstruct ion 
Contraclors 

1,  Purpose: 

To  cstahiish  new,  standardized  contractor  evaluation 
procedures. 

2,  lbck?::rou'nd: 

(a)  J-^ch  prime  contrJcto_r_or_^ubcoritractor^^ 
^^JI12£^j£iLii^P^'ZE!iii^     conrract  of  'foO,  (Jt'O  or  jvi"^'*-' J-"^ 
£C<jj-n£ed_jnj_lj::ili^^         i tt c 1 1  a I'i  i  r niOLi \' c_a_t:n^cjn  pro j^; rani  for 
,eacjij2IUji]£stc^^  60-1. 4tJ) 

.(!))  The  analysis  must  relate  to  all  nmjor  job  clas- 
sifications at  each  facility  to  v/liich  the  AAP  pertains,  v/ith 
explanations  if  minorities  or  v/omen  are  currently  being 
Uiidenuiliy.ed  in  any  job  classification.    (41  CFll  60-2.11, 
60-2,33) 

(c)  An  accepta!)lc  affirmation  action  program  must 
lnclucl-3  an  analysis  ol  areas  v/ithin  v.-hich  the  contractor  is 
deficient  in  tiie  utilization  of  minoriry  groups  and-vvonien 
and,  further,  where  deficiencies  exist,  goals  ar\d  timetables 
to  which  the  contractor's  good  faith  efl'o'us  must  be  directed 
and,  thus  to  increase  materially  tiie  utdi^.ation  of  minorities 
and  v-'omen  at  all  levels  and  ui  all  segments  of  his  work 
force.  (41  CFR  60-2.  10) 

3,  Action: 

(a )  A  conti'acior  evaluation  should  proceed  in  t^vo 
basic  stejis:  (i)  an  off-site  review  of  the  contractor's  affir- 
mative action  prograin  and  utilization  analvsis,  using  tiie 
enclosed  Contractor  F valuation  Checklist  fAtlachiiient  A) 
as  a  v.'orkshect;  and  (ii)  v.-herc  necessary,  an  on-site  dis- 
cussion and  review  of  those  matters  which  are  not  fully  or 
satisfactorily  addressed  in  tlie  affirmative  action  plan  and 
utilization  analysis  using  tiie  enclosed  On-site  l^eview 
Guidelines  (Altac iinient  B)  as  a  workslicet. 

Using  appi-ovctl  metiiods  of  priority  selection,  com- 
pliance agencies  slv*ill  roiitinely  I'cv'inest  from  l-cdcral  con- 
tractors witiun  tiieir  juri.^u ictuni  Afiirmative  y\ction  Pro- 
grams includijig  tlie  rc<|uired  -analvsis  and  sujipoit  data,  a? 
provided  in  the  encloj;ed  sample  lu^tification  letter.  Any 
other  letter  ciMiforiuin);  to  your  agency  procedures  under 
Order  14  may  be  used.    As  used  tlu  ougiiout  tliis  Older,  the 
term  "Affinv.ative  Action  Plan  (AAI')  ami  supporting  docu- 
mentation" includes: 

(i)  A  copy  of  the  constractor's  last  EEO-1  Report, 
(ii)  Tlic  contractor's  most  receiu  workforce  siatis- 
tlcs-av.''ilab)e  by  major  jolj  classification  and  by  race 
and  sex. 

(iii)  The  contractor's  evaluation  of  the  inside  and 
outside  workforce  availability  as  outlined  in  41  CFR 
60-2. 11, 


(iv)  Iflentification  of  areas  of  under-utill/atlon 
and  establ isiiment  of  goals  and  »imetal)les  to  correct 
any  deficiencies  together  wilii  a  plan  of  action  to  achieve 
sucli  goals  and  timetai)]es. 

(v)  Asf^essm.ent  of  tlie  contractor's  current  v/ork- 
force  lo  identify  affected  cbass  situatioiis  and  plans  to 
correct  such  Identified  situations,  ('i  ins  may  Ix:  sub- 
niilled  as  part  of  liie  contractor's  AAP  or  as  a  separate 
document.    In  eiilicr  ca;.c,  as  discussed  !)e!ov,',  iiwiH 
be  received  in  confidence  by  ttie  compliance  officer 
and  returned  to  tlie  contractor,  without  iiavijig  l)een 
duplicated,  at  tlie  conclusion  of  tlie  review.) 

(vi)  Information  relative  to: 

--  The  reaffirmation  of  tlie  contractor's  EEO 
policy. 

--  Dissemination  and  implementation  of  the  policy. 

--  A  description  of  tlie  contractor's  internal  audit 
reporting  systcp.is. 

--  Substantiation  of  the  compliance  of  the  contractor 
personnel  policies  and  practices  with  the  Sex  Discrimi- 
nation Guidelines  (41  cV  K  60-20). 

Description  of  the  contractor's  support  of  com- 
munity action  programs. 

Substantiation  of  the  contractor's  consideration 
of  minorities  and  women  not  currently  in  die  workforce 
havuig  requisite  rkills. 

(vii)  Suinmaxy  data  on  applicant  flov/,  hires,  t(?r- 
minations,  promocions,  and  training  for  the  last  6 
months  or  tlic  last  100  apjilicants,  hires,  etc.,  wliich- 
evcr  Is  less. 

-V    In  any  letter'utili^^ed  to  obtair,  data  for  off-site  re- 
view, you  may  only  request  tlie  afiirniative  action  pro  ..'ram 
including  the  required  analysis  and  support  data.  Coricrac- 
tors  are  free  to  respond  to  tliis  according  to  their  currcr.t 
procedures  undci"  Order  No.  4,    Tliis  first  letter  is  not 
to  contaiji  a  request  for  specific  items  or  for  fomiats  un- 
less the  compliance  officer  affirmatively  dcccrniincs  that 
a  particular  item  is  necessary-  for  tliis  paiticular  eftnh'isb- 
nient.  The  off-site  review  must  include  Part  A  of  tiie  eon- 
tractor  evaluation  checklist.  Tiiis  consists  of  data  ai.^o- 
lutely  essential  to  a  determination  of  the  acccptai:i]  ir>'  of 
tlie  contractor  AAP.    Tlie  agency  may  conu)Iete  Part  Ii  of  ' 
the  Contractor  Evaluation  Checklist  or  decide  to  liave 
sucii  material  for. an  on-site  review  wliere  appropriate. 

(b)  If  it  is  deteiTnined  that  the  contractor's  a;iaiy.=  is 
is  inadcKiuate  witliin  llic  meaning  of  Executive  Order  112-t6, 
as  amended,  and  i niplcmenting  rules,  regulations  ami 
orders,  tlie  compliance  officer  shall  notify  t!ie  ci^ntrartor 
of  that  fact  and  rctiuest  apj)ropriate  additional  mfurmarion. 
if  the  contractor  fails  lo  meet  tnis  request  wuliin  3i)  d  .vs. 
a  show  cause  notijc  will  be  issued.    If  th.e  contractor  fails 
to  complete  an  adequate  analysis,  the  enforcemont  pro- 
cedures specifii-d  in  CjFCC  Order  4,  41  CFK  (jO-2.2  (c) 
sliall  he  apjil icable. 

Sucii  requests  necti  not  bo  limited  only  to  those 
establishments  already  deteimined  for  a  possinle  on-site 
investigation.    Contractors  who  iiave  received  agreement 
v.'iili  ilieir  respective  compliance  agencies  on  nationwide 
AAP  formats  or  on  fre<iuency  of  updating  statistics  may 
continue  to  do  so.  V/liere  on-site  investigations  arc  cuit- 
sidered  appropriate,  a  second  letter  aiivising  tlie  con- 
tractor of  this  Judgment  should  be  sent. 
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'Ilioy  slmll  he  coiuliiclcd  n^:  soon  .ns  j)r.!Ctir;iI>lc  at  a 
time  .nf.rfc.iMc  to  tlic  .-u;.'iK  y  .nid  ilir  coin  r.ictor,  Uii  mo 
later  lli.m  '15  dnys  from  tlic  iiiiu;  of  ilic  ixfuicst  for  llic  Af- 
firmative Action  I'lan  and  supportini;  data. 

Aflci-  vcvicvinf;  (!io  Mli i-iii.ilivc  Action  rro;;iMm  and 
support  in;;  tl,\ia,  tlic  coinpl  ianci"  agency  \v!)l  make  a  d<.ter- 
minalion  as  to  v.iicllicr  or  not  an  on-siic  visit  is  aiipi  t-priate. 
Tlic  attachments  hereto  afford  jMul.mcc  a^--  to  the  mcliiodolo^'y 
to  be  folh)v.'cd.    After  analysis  of  ilie  Afliiniative  Action 
Plan  and  sup;iorri.rip  d  iia  and  prior  to  tlie  actual  on-silc  visit, 
additional  d.ita  necessary  to  complete  tlie  Coniractor  Ilvalua- 
llon  Checklist  (Attachment  A)  may  be  requested. 

I'"ol lou'ini^  i-eceipi  of  (he  above  information,  d.ita 
should  be  analyzed  alonjc  with  any  files  available  relative  to 
previous  compliance  reviews  and  comjilairit  invcsli!;alions. 
The  appropj-iatc  office  of  the  J\qual  Employment  Opportunity 
Commission  and  state  and  city  af,encics  should  be  consulted 
for  the  status  of  any  current  char^'es. 

Toaid  in  tlic  analysis,  much  material  is  available  a 
and  continuously  bcinj;  developed  by  the  bureau  of  the  Ccn-  * 
sus,  Bureau  of  Labor  Statistics,  Bureau  of  l-;mplov^,uMit  Se- 
curity, Chamber  of  Commerce  and  many  otiicr  rc^.V)urces 
v,-iiich  shc>uld  be  part  of  a  reference  lilirary  in  all  contract  / 
compliance  offices. 

In  the  interests  of  an  expcnditicHis  off-site  review, 
the  agency  may  limit  its  recjuest  to  those  parts  of  the  con- 
tractor's AAi''  and  supiwrtitiiy  data  necessary  to  complete 
Part  A  of  the  Contractor  i'A'.i luat ion  Checidist.    Ihis  con- 
sists of  data  absolutely  essential  to  a  dt.terininat ion  of  the 
acceptability  of  the  contractor's  A  AT. 

If  the  a|;ency  desires  to  do  a  iriore  thorouj;h  off-sitc 
review,  it  may  a]  so  ref|uest  the  additional  data  necessary 
to  complete  Part  B  of  the  Contrnctor  Evaluation  Clhecklist  or 
it  may  decide  to  leave  such  matcj'ial  to  an  on-site  review 
^yiic^c  appropriate.  ' 

If  the  contractor  fails  to  jn-ovide  the  material  re-  \ 
quested  within  30  days  of  the  recjuest,  a  show  cause  notice  \ 

may  l>c  made  by  the  contracting  officer  pursuant  to  41  CFR  ' 
60-2,2. 

(c)  If  it  is  determined  that  the  contractor's  AAP  and 
supporting  data  arc  insufficient  to  satisfactorily  respond  to 
the  Contractor  I'.valuation  Clhecl'list  (either  Part  A  or  B,  or 
both),  the  coiniifiancc  ofiicer  shall  notify  tiic  contractor  of 
tiiat  fact  and  request  such  additional  ini'ormation  as  the  com- 
pliance officer  ncctis  to  complete  the  ciiecklist.    If  thq, con- 
tractor fails  to  meet  this  request  within  30  days,  other 
than  (i)  liccause  of  a  claim  of  confidemial iiy  as  discussed 
below,  or  (ii)  Ivcause  the  type  or  volume  of  data  reriuested 
is  best  reviewed  on  site,  a  siiov;  cause  notice  will  be  issued 
and  a  determination  of  non-responsibiliiy  may  l>c  made  by 
the  contracting  officer. 

(d)  l^\c  failure  to  ilcvelop  an  acceptable  affirmative 
action  pro'^ram  as  requu'ed  in  -U  Cb"R  Parts  60-1  and  60-2 
or  the  substantial  de\i<ition  from  a  previouslv  approved  AAP 
constitute  the  only  grounds  upon  v/hich  a  summary  liofermi- 
nation  of  ivjn- re.'  ponsjhil  iiy  may  lie  mad".    See  •(  1  Cl-ll 

S  M-2.2;  .Sec.  VI.SofTiile  VII.  as  .mu  ndrd.    OiIkt  .dh>ga- 
tioiis  (if  noii-conipl  iaii':e  with  lixccutive  ()rdfr  11X16  (is 
amended)  and  its  implc  iiienl  ing  niies  arul  regulations  may 
p.ive  rise  lo  the  imim'. u  inn  of  sanri  ion:  .i,'.iiira  a  com  iMClor 
only  after  the  procedures  in  41  CI-"il  §  60-1.26  have  been 
followed. 

(e)  Follov.ing  an  audit  of  the  affirmative  action  jilan 
and  supporting  documentation,  the  agency  must  make  a  dc- 
Icrmin.Ttion  as  to  v/hether  or  not  an  on-site  reviev/  of  tiic 
Cstalilishment  is  appropriate.    If  a  decision  is  made  to 
schedule  an  on-site  review,  a  second  letter  advising  the 
contractor  of  this  jutigment  must  l>c  sent  (Attachment  C, 
Letter  II). 

If  a  decision  is  mnde  not  to  schedule  a  review,  the 
contractor  must  bo  so  informed  (Attachment  C,  Letter  I). 


PfhlKh-rt  hv  TUK  nilWl-  AII  nr  NATinNAI.  AI-" 


At  the  same  time,  the  agency  sliould  also  inform  the  con- 
tractor llial  Ills  affirm;iiive  action  plan  lias  'oeen  found 
acceptable  wuliout  the  necessity  for  an  on-site  reviev/.  ' 
No  other  determination  of  coinj^l iancc  status  can  be 
mafic  v.'iih.out  the  additional  analysis  and  invesri);ation 
of  an  on-site  review.    However,  an  on-site  review  con- 
ducicd  within  the  previous  12  montlis  may  serve  as  the 
basis  for  a  compliance  certification  as  set  fortli  in  41 
CFR  60-1.  20'(d).    Whenever  possible,  llie  compliance 
officer  should  tiicn  outline  problems  liir.hl  igjiled  during 
the  desk  audit  or  state  that  no  major  problems  were 
raised. 

If  an  on-sile  review  is  necessary,  additional 
data  keyed  lo  the  deficiencies  ol;served  in  tlic  contrac- 
tor's AAP  and  (he  Contractor  Fvaluation  ClicckJist  will 
be  needed  during  the  on-site  review  process  in  order 
lo  make  a  dciermination  of  compliance  v/ith  the  Fx- 
ccutivo  Order. 

Ivach  agency  is  aui'iori/cil  to  rerjuest  from  speci- 
fic contractors  .such  advance  infc^rmation  which  could 
reasonably  l;e  supplied  prior  to  tiic  actual  on-sue  visit, 
hiowever,  tiie  contractor  siiouhl  be  requested  to  furnish 
only  the  specific  iiems  of  information  which  the  com- 
pliance officer  affirmatively  determines  are; 

1.  N'(;cessary  for  conducting  the  review  and 
completing  ibc  Standard  C'ompliance  Review  Report; 

2.  Not  contained  in  the  material  submitted  by 
the  contractor; 

3.  Not  available  or  able  to  be  derived  from 
other  material  submitted  by  the  contractor. 

The  items  requested  should  provide  hhc  com- 
pliance officer  v.-iih  the  infr)rmation  he  or  she  needs  for 
the  review.    However,  no  information  may  be  rcrpiested 
unless  the  iliree  criteria  above  are  met.    In  some  cases 
needed  information  is  best  ir.a(L  available  on  tlie  site. 
In  tiiosc  cases,  the  contractor  siiould  be  adviseii  to  have 
the  information  rcadv  for  the  on-site  review. 


Thio  additional  fla: 


adecjualely  analyzed  in  the  arn^ncy's  office  in  order  to 
expedite  the  actual  visit  to  tlie  facility.    In  all  cases, 
if  and  only  if  the  issue  atidressed  is  one  v.'hich  is  ap- 
propriate to  tiie  industry  and  contractor  site  being  visited, 
the  kind  of  data  which  is  identified  in  the  Ou-Site  Review 
Guidelines  as  being  neccssai-y  for  specific  portions  of  the 
investigative  process,  must  Ix:  requested  and  analysed, 
either  prior  to  the  visit,  or  on-site  if  not  supi")licfl  in 
the  Affirmative  Action  Program  or  available  from  otiier 
contractor  supplied  information.    Certain  data- is  noted 
in  tiic  On-Site  Review  Ciiidelines  as  ix^ing  necessary  for 
proper  analysis  of  specific  issues.    Wliere  the  <iccision 
IS  made  to  reserve  the  analysis  of  the  data  j)ciuimg  the 
on-site  visit,  the  contractor  should  be  iiu'ormed  reason- 
ably ahead  of  the  scheduled  visit  as  to  v/hat  information 
will  be  req-aired  during  the  review,  so  tluit  he  may  have 
the  pertinent  daia  avaUable  for  the  compliance  officer 
at  that  time. 

In  (jrder  to  pursue  certain  issues  uncovered  in 
the  comj)lian(  e  revH-w,  ii  ni.iy  be  lu  (  c-ssary  f<ir  the 
compliance  officer  Kj  ief|uest  (crtaiii  .nlditK^nal  inf(jrma- 
tion  on-site  evcfi  thougji  such  data  have  not  been  previously 
idenlif  ic-d.    5/if  Ij  .-idtlilioiial  information  must  also  meet 
the  al)0ve  criteria. 

There  is  no  specific  format  for  the  second  letter, 
and  the  compliance  officers  may  use  any  form  which  con- 
forms lo  their  pai,t icul.ir  needs  and  to  the  specific  industry 
and  contractor  establishment  lieing  rcviev;ed.    Ln  no  case 
shall  a  ileterinination  of  compliance  status  be  made  without 
an  on-site  visit. 

^ •    pisclosurc  and  Review  of  Contractor  Data : 
(a)  Confidential  inloniuuion  such  as  lists  of 
employees,  cnrployee  names,  pay  data,  reason  for 
termination,  may  properly  Iv  excluded  by  the  contractor 
from  material  submitted  prior  to  an  on-sue  visit  if  the 
contractor  is  concerned  with  the  confidentiality  of  such  dat 
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)  in  .'ill  f.n.'jcs,  coinpli.i  j?  fiffi(  nrs  nnist  Iv-  p'Tmil  ) 
access  to  ti.n.i  nccini  Ic  coiniiklc  the  oii-silc  visil  cfjusist- 
ciU  with  ilic  On -Site  lU'vicnv  (Iiiitlcliiics-. 

(1))   lltvicw  .iikJ  tlisclosuic  of  d.iin  .should  be  fjovcrn- 
cd  by  tluec  b.ibic  iH  iia  iiiics: 

(i)  7 he  c<;iUi  actor  nm.st  provide  full  access  to  (i.Ua 
on-site,  .n.'-  leqnired  bv  •!  I  CA  R  AO- I.  43,  unles.s  he 
shows  th.il  d.il.i  f.ouriit  to  l)C  )-evicwed  is  not  jici  iincnt 
to  conijWi  i!!i"e  v.iih  tlie  llxrcntive  Oidi,-r. 

(ii)  (Jnly  suninKiry  djij  of  a  non-scnsitive  nature 
should  Ix?  piovidcd  for  review  off-site,  unless  the  aj^eii- 
cy  is  able  to  slinw  .ifier  on-site  review  tliat  he  ref|'jires 
further  detailed  data  off-siti.'  in  order  to  conduct  an  ef- 
fective review,  or  for  purposes  of  enforcement, 

(iii)  Contractor  data  v.-liic  h  is  particularly  sensi- 
tive (names,  rates  of  p.-.y,  reasons  for  lernunation, 
etc.  )  should  b::  liiniied  lo  on-site  review. 

Whenever  it  is  dcMermined  that  detailed  data  is  to 
be  taken  off-site,  the  contractor  may  protect  tiic  confiden- 
tiality of  such  data  as  follows: 

(i)  The  contractor  .uid  tlie  a);ency  may  aj^ree  tiiat 
the  data  is  to  be  considered  on  lo.ui  to  the  compliance 
agency  for  ]uirposcs  of  tlie  review  and  tiie  data  is  not  to 
be  considered  in  tlie  cifstotiv  of  t-lie  aj;enc:y. 

(ii)  The  data  shall  be  reinraed  to  the  contractor 
whenever  the  agency  concludes  that  the  conlr.ictor  is  in 
compliance  or  the  cnforc(.!ment  procedure  concludes. 

Disputes  bolwec-n  tlie  af;eney  and  tlie  contractor  over 
the  right  of  access  lo  d at.i,  tiie  extent  of  data  to  be  provided 
off-site,  or  the  ireatmenl  of  company  sensitive  <.l;",a  shouUl 
be  referred  to  the  Office  of  the  Solicitor  of  the  Department 
of  Labor  for  a  ruling. 

(c)  Coi  rective  Action  Pros^rams  directed  .it  identi- 
fied affecteil  class  situations,  whether  separately  document- 
ed or  prepared  as  part  of  an  affirmative  action  program, 
shall  remain  tiie  sole  property  of  the  contractor  whether 
surrendered  to  the  agency  ou  or  off  premises  for  review. 
Such  programs  should  not  lie  duplicated  by  tlie  agency  and 
siiall  be  retnrnei.i  intact  to  tnc  ccjniiMctor  immcdiaicJy  lol- 
lowing  but  not  until  .i  determination  that  they  aro  no  longer 
necessary  in  connection  with  a  rvwivw  of  the  contractor's 
EEO  posture.    Contractors  should  be  told  that  the  contents 
of  their  Corrective  Action  Program  will  be  regarded  at  all 
times  as  having  been  I'eccived  in  confidence  and  its  contents 
shall  not  be  disclosed  except  as  required  during  proceed- 
ings instituted  pursuant  to  OFCC  regulations  41  CFR  §60- 
1.26. 

5.  Employee  Interviews: 

'J  lie  compliance  officer  may  request,  where  appro- 
priate, that  the  contractor  make  available  a  reasonaitle 
nuinlx:r  of  selected  minority  or  wcimcn  etn(iloyees  for  in- 
tci'views  to  assist  in  a  iletermiiiation  of  whether  employees 
arc  l>cing  fairly  treated  by  liie  contractor  or  whether  such 
employees  Ivlieve  thev  are  iK'mg  or  liave  been  unlav/fuUy 
discriminated  against  in  initial  placement,  subseriuent  up- 
grading or  promotion,  or  orher  terms  and  conditions  of 
employment.    The  nnmiKT,  scope  and  manner  of  conduct- 
ing sucli  interviews  slunild  Ix."  discussed  in  advance  with 
the  contractor.    If  the  contractor  appears  reluctant  to  in- 
terviews on  tiie  job,  or  for  other  reasons,  the  compliance 
officer  should  conduct  such  interviews  off  the  premises. 

6.  Post  Review  Analvsis: 

(a)  Summa  i  v_ol  I  X-f  ic ienc ies 

(i)  List  ilel  iciencies  il  any  noted  in  the  previous 
on-site  review  and  any  coriectivo  actions  that  have 
ensued. 

(ii)  List  any  general  deficicncicsof thecontractor's 
affirmative  action  programs. 


(iii)   1  isl  CI    ym  specific  defici'Mv    y  jf  any  as 
de'einiui  xl  I  1m  nugii  llie  on-site  'oview. 
(b)   r/isciiNsion  of  Hemedu.-s 

!Vf ici'Micies  ro'iiii  rinj:  more  th.m  obvious  simple 
corrective  actions  siiouhl  !>•,•  discussed  with  the  contijctor. 
For  txampli',  matters  affecting  any  relief  refjuircd  for 
victims  of  (liscriminat  ion,  e.  j;.  ,  seniority  system  mctdifica- 
ti(nis  v;hcre  a'^iiropr late,  etc.;  should  be  carefully  reviev.cd 
with  the  coiUi.-uor  and  reduced  to  v/nting. 

7.  Coiitracto"  ^^otif^cation  and  Concili.if  ion: 

Llpon  c.'mplel ion  ofihe  on-siie  review,  tlie  com- 
pliance officer  should  schetlule  an  exit  conference  v;iih 
coritractor  officials  to  reviev/,  to  the  extent  possib-le, 
the  findings  from  the  review.    Unless  the  review  is  of  a 
very  sniall  facjlity  v/ith  fcv/  and  minor  deficiencies  uncov-  - 
ered,  an  exit  caiference  should  not  try  to  itemize  all 
deficiencies  ur.tii  the  post  review  analysis  is  completed. 
Upon  compleii  ■.•!!  of  <he  [)osi  reviev/  analysis,  th.e  findin;;s 
of  the  reviev/  .-nd  the  list  of  deficiencic-s  or  recommeiuia- 
tions  sli.ill  Ixj  submitted  to  the  contractor  in  v/riliiv.:  and  if 
practicable,  d>„-Jivered  in  i)ers<jn  to  lay  tiie  found. it  ion  for 
any  necessary  conciliation  of  efforts.    .Siiould  the  contrac- 
tor disagree  v.a  1  h  the  findings  of  the  rcvicv/  or  feel  that  he 
IS  uii.iMe  (o  co;-.,pIy,  he  may  rcfjue^t  a  concili.uioii  me-'tiiu: 
wiiich  siiall  bo  scheduled  by  the  agency  as  soon  .;s  jiracticd  , 
but  may  not  be  used  lo  delay  cnforcemenl  of  ihe  Executive 
Order. 

The  coral  racior  may  at  any  time  avail  himself  of  tiie 
provisions  of  4  i!  CFR  §  60-1.  24(c)  (4)  which  provides  as 
loUov/s: 

"When  a  prime  contractor  or  subcontractor,  v/ithout 
a  hearing,  .s  liall  have  complieri  with  the  recommenda- 
tions or  ord.  i  s  of  an  agency  or  the  Director  and  be- 
lieves such  Tccommendations  or  orders  to  be  erroneous, 
he  shall,  ui-'on  filing  a  reriuesl  iherefor  v/iihin  ten  days 
of  such  coir,  pi I'ance,  be  afforded  an  op|">ortuiutv  for  a 
hearing  and  review  of  the  alleged  eri-oneous  action  i)y 

»i.  ^  ,  _  .  I.  _    r>;  .... 

HI.-    i.tf^^lii^J     V/  1     III*-  l^V-CW  1  • 

8.  Time  .Schcd'elc!  for 'Corn|)lotion: 

Within  ''J.')  days  from  the  ciate  of  tiie  actual  initi.ition 
of  the  on-site  i-r/estigation,  if  one  is  conducted,  or  any 
extention  cf  su'ch  period  granted  by  the  compliance  a'gency 
for  good  cause  including  an  opportunity  for  th'j  contractor 
lo  avail  liimseL'  of  conciliation  as  above,  the  contractor 
must  either  be  '/oiind  in  compliance  by  the  compliance  agen- 
cy, or  must  hcve  been  issued  a  30-day  show  cause  nonce  as 
required  under  ihc  rules  and  regulations  pursuant  to  the 
Executive  Order. 

IXirLng  this  period,  the  compliance  agency  is  obli- 
gated to: 

1.  Complete  the  on-site  review. 

2.  i\'o*ity  the  contractor  of  any  deficiencies 
found  or  recommendations  (see  above). 

3.  Undertake  any  initial  conciliation  or  clarifica- 
tion discussions  with  the  contractor  that  may  be  apjiro- 
priatc. 

4.  Notif-'  the  contractor  of  compliance  or  issue  a 
30-day  sliow  cause  order. 

5.  Coniflele  and  forv/ard  the  Coding  Siicet  to  OFCC. 

A  contractor's  affirm.jtive  action  plan  mav  be  ac- 
cepted only  after  ihe  Coding  Sheet  has  been  forwarded  to 
OFCC. 

Dcfore  c.ich  on-site  compliance  review  the  coiripli- 
ancc  officer  will  complete  the  Coding  Sheet  as  indic.ued. 
During  and  after  the  on-site  visit  the  remainder  of  the 
Coding  Sheet  will  be  comiiletetl.    All  completed  Coding 
Sheets  will  be  f^a-warded  lo  the  Director,  Ol"CC.    No  com- 
pliance review  nn  be  considered  com[)lete  until  th.e  Coding 
Sheet  IS  fofware'ed  to  Oi-CC,  and  Monthly  Reports  to  Ol-CC 
will  reflect  thai  lact.    In  addition,  all  Coding  Siieets  are  to 
be  forwarded  to  Ol-CC  within  45  days  after  an  on-site  visit. 
Attachments 
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D  --4    ^(No.  21)  )  FULL  TI^XV 

SAMPLF.  L1:TT!-:R  --  Nm  iriCATIOi'J  OF 

Dear  Contractor: 

Your  facility  located  at  ^lias 

been  scli  cled  I'or  .1  di.  sk  amiit  rc;;.i  1  tim,^  the  1 1  rjiii  rc'inciit-S 
of  ICxcciitivc  ()rdt.'r  1  12-16,  as  ar.iciuiLd,  ami  0I  ('('  Ilc-jr^)- 
latioiis  -il  C;Fi<  I'ails  60-1  and  60-2.    'lliif;  rfvuw  will 
consist  of  an  off-sito  rcvi(?\v  of  your  Affirmalive  Ac:tinn 
ProiTJin  (AAI'j  and  tlie  supportint;  data  ik  scnbcd  hv^lcv/ 
as  required  pursuant  to  OI  C.'C  Order  No,  •},  41  Cl-R  i'art 
60-2. 

Following  iliis  audit,  It  may  be  necessary  to  re- 
quest aiklit ional  data  from  your  office  and/or  to  stliedulc 
your  facility  for  an  on-site  compliance  review.    Ii  it  is 
dotennincd  tliat  an  on-site  review  is  necessajy,  you  v/ill 
1)C  contacted  as  soon  as  i^ractitaljlc,  but  no  later  ilian  45 
days  from  oui-  receipt  of  your  AAl'  ai  10  the  suljstance  of 
tJic  reviev/  and  ro  si'hedule  a  muiually  arc(  pi.ible  time  for 
such  review.    If  it  is  deterniiii'jd  iliai  yi  i.:i-  A.M'  is  accept- 
able, you  V,  ill  be  so  nuiified  v/uliiii  45  days  of  our  receipt 
of  your  AA!\ 

Conteiirs  of  an  accep'ablc  affinnarive  action  pro- 
gram ankl  suppori ill)":  d.ita  are  ouilin(d  in  -11  CA'R  ^560- 
2.11,  60-2.  12  and  60-2.  13  and  slioukl  include: 

1.  A  copy  of  yciur  lasr  [".I^O-l  Report. 

2.  Your  most  recent  workforce  statistics  avail- 
by  major  job  classification  and  by  race  and  sex. 

3.  Tile  evaluation  of  tlio  inside  and  outside  work- 
force avallalMlity  as  outlined  m  60-2.  11. 

4.  Identification  of  areas  of  uncierutilizalion  and 
CStabli.slimeiit  of  iT'^-'l-"^  timet.ibles  to  correct  aiy  de- 
ficiencies to[;cther  v/ir)i  a  plan  of  action  to  achieve  dicsc 
goals  and  timetables. 

5.  Assessment  of  your  current  workforce  to  iden- 
tify affected  class  situation's  and  plans  to  correct  those 
ideiitified  situations.    (Tins  may  lie  submitted  as  part  of 
your  AAP  or  as  a  separate  lioeumeiit.    In  eid-.er  case,  it 
will  be  received  in  confidence  and  will  be  reairned  lo  you% 
witJiout  having  been  duplicated,  at  iJic  conclusion  of  this 
matter. ) 

6.  Summary  data,  on  applicant  flow,  hires,  ter- 
minations, promotions,  and  trainirif^  must  be  jirovidcd 
for  the  last  six  (6)  mondis  or  t!ic  last  100  applicants, 
hires,  etc.  ,  v.-iiichever  is  less. 

7.  *■/  brformaiion  relative  to: 

'JTie  rcaffiiTnation  of  your  HF^O  policy. 

llow  you  disseminate  and  implement  the  policy, 

niie  description  of  your  internal  audit  and  re- 
porting systems. 

Substantiation  of  the  compliance  of  your  per- 
sonnel policies  and  practices  widi  die  Sex  Discrimination 
Guidelines  (41  CFR  60-20). 

--  Description  of  your  support  of  community  ac- 
tion programs. 

Substantiation  of  your  consideration  of  minori- 
ties and  women  not  currently  in  the  v/orkforce  having 
requisite  skills,  e.g.,  conununicatio;is  widi  knov/ii 
sources  of  referral  for  minorities  and  v/omen. 

llcasc  submit  die  forec;oing  data  lo 
within  tliiiT)'  (30)  days  of  the  tlate  ot  diis  letleFi  Failure" 
to  comply  with  tliis  request  v.-ill  re-^uk  in  the  issuance  of 
a  show  cause  letter  jnirsuant  to  4  1  Cl'R  60-1.  2S  and  may 
also  give  rise  to  a  (k-termination  of  iion-responsil)illty 
pursuant  lo  41  CFR  60-2.2.    If  there  arc  any  questions 

relative  to  this  matter,  you  may  contact  , 

telephone  number  . 

(Agency  Representative) 


•/  Question  7  Is  optional,  to  Ix:  used  if  compliance 
ogtiricy  needs  data  to  complete  I'art  3  of  the  C'ontraclor 
^valuation  checklist. 


5:C'  pN  (DLR)      1-  )-73 

CONTR/\rTOR_F\'AL!  'AJHON  CI  ll-CK  kIST 
XOff.Mte  keview  -  AaT  anZl  SuppurtingT/allT) 

Name  of  Contractor  

Address  of  Contractor  _ 

Date  l.eliei'  !'.eni  l'>fq',i<:sling  AAi' 

Date  Receipt  ,,f  AAP   ^  ' 

'iVpc  of  Review  (Pro-Award,  Post  Award,  l"ollow-l7p 
Complaint)  

N'amo  and  Telephone  Kundier  of  Contractor  H?J  Officer 

PART  A  -  Fsscntial  Data 

A.    Section  60-2.  11,  Reriuired  Utilization  Analysis 

Tlie  requirements  of  Section  60-2.  1  1  are  as  follows: 
(a)  An  analysis  of  all  major  jol>  clasoificai ions  at 
the  facility,  witli  c-x[)lanat ion  if  minorities  or  v.-o'iiun  are 
currently  being  undorui  ili/cd  In  any  one  or  niore  job  clas- 
sifications (job  "classification"  herein  meaning  one  or  a 
group  of  jolis  having  similar  content,  v.•a;^'  rates  and  op- 
l')ortunit;es).    "Undcrutilization"  is  tlefined  as  having  few- 
er minorities  or  women  in  a  particular  job  classification 
than  v.-ould  reason.il)ly  be  vx\iccU'd  by  their  ava ilahil iiy . 
In  making  tlie  v/ork  force  analysis,  the  contractor  sliall 
conduct  such  analysis  sc-parately  for  minorities  and  women, 

(1)  In  detci'mining  wlieiher  minorities  are  being 
underutilized  in  any  job  classification  liic  contractor  will 
consider  at  least  all  of  ilie  follov/ing  factors: 

(1)  The  minority  population  of  the  la!)or  area  sur- 
rounding the  facility; 

(ii)  llie  size  of  the  minority  unemployment  force 
in  the  labor  area  surrounding  tlie  facility; 

(iii)  Tlie  perceniage  of  t!ie  minority  v/ork  force  as 
compared  with,  the  total  v.'ork  force  in  the  immediate  labor 
area; 

(iv)  Tlie  general  availability  of  minorities  having 
requisite  skills  in  the  immediate  labor  area; 

(v)  'Ike  availability  ol  minorities  having  requisite 
skills  in  an  area  in  wiiich  the  contractor  can  reasonably 
reciuit; 

(vi)  Tlic  availability  of  promotable  and  transferable 
minorities  v/ilkin  tlie  contractor's  organization; 

(vii)  llie  existence  of  training  institiuions  capable 
of  trainini;  ]iersons  in  the  rc-quisite  skills;  and 

(viii)  Ibc  degree  of  tra  ining  v/hich  die  contractor 
is  reasonably  able  to  uiuiertake  as  a  means  of  making  all 
job  classes  available  to  minorities! 

(2)  In  determining  v/iiether  v.'omen  are  being  under- 
utilized in  any  job  classification,  tJie  contractor  will  con- 
sider at  least  all  of  the  following  lactors: 

(i)  'Ibe  size  of  the  female  unemployment  force  in  the 
labor  area  surrounrling  the  facility'; 

(ii)  Tlic  percentage  of  the  female  work  force  as 
compared  v/idi  the  total  woi'k  force  in  the  immediate  labor 
area; 

(iii)  Tlie  general  availabilir>'  of  women  having  req- 
uisite skills  in  the  immcckaie  labor  area; 

(iv)  Tlie  availability  of  women  having  requisite 
skills  in  an  area  in  which  the  contractor  can  reasonably 
recruit; 

(v)  T\\c  availability  of  v/omen  seeking  cmployn^cnt 
in  the  labor  or  recruitment  area  of  the  contractor; 

(vi)  Tlie  availability  of  proinotable  and  transferable 
female  employees  widiin  tlie  contractor's  organization; 

(vii)  'ilie  existence  of  training  instiiutions  capable 
of  training  persons  in  tlie  requisite  skills;  and 

(viii)  71ie  degree  of  training  which  die  contractor  Is 
reasonably  able  to  undertake  as  a  means  of  making  all  job 
classes  available  to  women. 
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YcsV 


No*/ 


link  MOW 


b. 


c. 


Is  llicro  n  utili/a- 
lion  ;iiiaiy.sis  for 
niiiioriiics? 

Docs  it  consider 
ihc  points  iicniizcd 
in  Sci:tion  60-2.  11 
(a)  (1)7 

Describe  any 
deficiencies 
Willi  llic  analysis. 


•/  If  question  is  not  applicable  to  the  contractor,  note 
N/A. 

**/  Wlicrc  information  needed  to  complete  this  checklist 
is  unavailable,  use  tliis  column. 

Tlie  Coniplaiancc  Officer  should  use  a  narrative  in 
addition  to  this  clu.'i:kli,sf  approach  wlicncvcr  necessary  to 
adequately  respond  to  the  following  inquiries. 


2. 


a.  Is  thei  c  a  utiliza- 
tion analysis  for 
women? 

b.  Docs  it  corisider 
the  points  iicmized 
in  Section  60-2.  11 
(a)  (2)? 

c.  Describe  any  defi- 
ciencies wi^th  the 
analysis. 


Yes 


No 


Unkjiown 


B. 


Section  60-2. 
tables 


12,  Establishment  of  Coals  and  Time- 


1,  Arc  the  goals  the  con-  ' 
tractor  has  set  si^^iif- 
icant  and  attainable? 

2,  Will  the  f;oals  correct 
deficiencies? 

3.  Are  there  separate  gxDals 

and  timetables  for  minorities 
and  women  to  the  extent  required 
by  Section  60-2.  10? 

4,  Has  the  contractor  provided 
all  cvitience  requested  to 
demonstrate  that  all  levels  of 
of  management  have  been 
involved  in  the  goal  setting 
process? 

5.  Mas  the  contractor  considered 
Ihe  expansion,  contraction 
and  turnover  of  the  work  force 
In  dcvelopmg  its  goals  and 
timetables? 

6.  If  the  contractor  has  not 
established  a  goal,  docs  his 

,      AAPajialyze  the  factors  in 
Section  60-2.  11? 


c.  Compleu 

site 

on-siio  review, 
ticvclopcd. 


.'t.    If  an  OU' 


iblc  Q  of  the  C'odniK 
conrliictcu,  'J'alile 
but  suiia!)le  v/orkshcets  sl)ould  now  bo 


v'lOlc      oi  me  v.  (kuhk  V-'^'l 
leview  is  to  ..yconrhicteu,  'Jaiile      i.  ay  Ik-  left  until  il. 


Listing  of  Major  */    AAl'    I-nd  of  Last  Percent  of 

lob  Classifications    Goal        Period        Current  Coal  Attnin(.< 


Officinl/Mmager 
Pro^cs^ lonal 
'i  echniciun 
Sales  Worker 
Office/Clerical 
Craftsmrm 
Operative 
Laborer 
Service  Worker 
Total 


*/  Tliese  would  be  sulxllvided  into  groupings  of  common  jo 
classifications,  earnmgs  ranges  or  common  skill  groups  for 
each  category. 

c.    Female  Representation  Table  (express  as  percent- 
ages) 


Listing  of  MajorV 
)ob  Classificntions 

Official/Manager 

Professional 

Technician 

Soles  Worker 

Office/Clerical 

Craftsman 

Operative 

Laborer 

Service  Worker 

Total 


AAP    End  of  Last  Percent  of 

Goal       Period        Current  Goal  Arrainc( 


C. 


Yes    No  UnioiouTi 


2.  Wliat  is  the  percent  of 
minority  applicants? 

3.  What  is  the  availability 
of  mir.oritics  in  the  local 
work  force  expressed  as  a 
percentage  of  the  local 

work  force?  _ 

4.  What  is  the  percent  of 
female  aj)plicaiits? 

5.  What  is  the  availability 

of  v/oiucn  in  tiie  local  work 
force  cxjn'essed  as  a  . 
percentage?  _ 

6.  Arc  there  v-ritten  job 
descriptions? 

7.  Docs  your  review  of  the 
applicction  form  indicate 

any  problem?  _ 

8. '     Have  all  tests  that  arc  used 

been  validated  to  the  extent 
required  by  the  OFCC  Testing 
Order? 

9.  a.  Wnai  percent  of  hires 

by  major  job  classiii- 
calion  have  been 
minority? 


Section  60-2.23,  Ideiuification  of  Problem  Areas 
1.    Complete  the  followinj:^: 

a.  Describe  goal  setting  mcriiod  used  by  contractor 

b.  Review  i!>e  contractor's  <.iegrce  of  attainment  of 
his  current  affirmative  action  plan  goals  and  note  any 
problems. 
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•/  Tliesc  woulil  be  suUlividcd  into  groupings  of  conmion 
)ob  classificatu'ns,  earnings  rojiges  or  conmion  skill 
groups  for  each  category. 


b.  Is  Ihi';  impioviiij:  tlic 

for  uri'JciiitiHr.cc!  arcns?   

10.  a.  V/liat  pcrcrnt  of  hires  l>y 
inajor  job  clnr.r.ii'ications 
have  been  women? 


Yes  No  Uii 

•  No  Un}:nnv.'M 


b.  Is  tiiis  InijToviiii:  the 
utUi-'ntioii  condition  for 
undcnitLli7C(J  areas? 

11,  Y/li.it  percent  of  total  pro- 
motinns  have  been 
minority? 

12,  Is  this  c<ju3l  to  or 
greater  tlian  the  percent 

•oftlio  minority  reprc- 
scntalioM  in  Uic  con- 
tractor's \vork  force? 

13,  V/liat  percent  of  total  pro- 
motions have  been  women? 

14,  Is  tliis  equal  to  or  [Tcatcr 
than  the  percent  of  tlic 
female  representation  on 
the  contractor's  work 
force? 

15,  a.  Are  there  inhibiting 

factors  to  c<)U3l  op- 
portunity for  ininori- 
.    lies  in  tlic  transfer 
system  ? 

■  b.  Please  explain:   


16.  a.  Arc  there  inhibiting 
factors  to  equal  op- 
portunty  for  women 
In  the  transfer  system? 

b.  Please  explain:  


iiown 


^  Yes 

as  set  forth  in  ^tion 
CO-2.23  ami  does  it  ad- 
drer.s  steps  to  meet  such 
as  those  .'.uficcsted  in 
.Section  20-2. 2  i;  i.e., 
liousinj',  child  care, 
iransponntion,  etc.,  as 
llicy  impact  recniiting/ 
employment?   

ricafjc  explain:  ^  


No 


LJr.' 


jw  n 


D.   Section  60-2.1,  Corrective  Action  Pix)grams 


1. 


2. 


Has  the  contractor  de- 
veloped a  corrective 
action  program  to  the 
extent  required  by 
Section  60-2.1?  . 

Was  this  included  as 
part  of  llic  contractor's 
AAP  or  a  separate 
program: 


What  relief  has  the  contractor  suni;cstcd 
for  members  of  an  identified  affected 
class?  

Part  B  -  Additional  Data 


A. 


Yes    No  Unl"nov/n 

Section  60-2.20,  Development  or  Reaffirmation 
of  Policy. 


17,  Docs  it  appear  that 
.   facility  and  company 
sponsored  events  are 
open  to  all  and  pani- 
cipated  in  by  all? 


1, 


2. 


Does  the  contractor's 
AAP  inclutic  an  EEO 
policy  statement  or  re- 
affirmation iJiereof? 

Does  the  Policy  State- 
ment address  liiosc 
items  noted  in  60-2.20, 
paragraphs  1  tlirough  4 
in  their  entirety? 

a.  If  no,  in  what  re- 
spects is  the  state- 
ment deficient?  


18. 


a.  Are  there  inhibiting 
factors  to  c<\un\  op- 
portunity in  the 
seniority  practices 
of  the  company? 

b.  Please  explain:  


19. 


Are  minorities  signifi- 
cantly urider-i  cjii  c  '.cnted 
In  .ipprenticcshlp  or 
other  training  prognuns? 

Please  explain:  


20.  Arc  women  significantly 
under- rcprt  scntL-d  in 
apprcnticcslup  or  other 
training  programs? 

Please  explain:  


21.  Docs  the  company  focus 
.  on  issues  affecting 
minorities  alld^vomen 

•  Published  by  THE 


B. 


Section  60-2,21,  Disseinination  of  the  Policy 


1.  Has  the  contractor  pro- 
vided suljslantiation  of 
the  Policy  Statement  in 
the  contractor's  policy 
manual? 

2.  Are  there  examples  of 
Its  being  puhl ic i7.rd  in 
COin{>aiiy  publications? 

3.  Has  tlie  coiitmctor  pro- 
vided ;.ul)ria  mint  ion  that 
management  meetings 
have  been  held  relative 
to  the  roiuircments  of 
Sec.  60-2.21? 

4.  Has  Uie  contractor  pro- 

vided euhstanlKition  ih.at 
employees  liave  attended 
meetings  relative  to  the 
requirements  of  Sec, 
60-2.217 


BUREAU  OF  NATIONAL  AFFAIRS.  INC..  VASHINGTON.  D.C.  2003? 


Yes  No   Uii known 

5.  Il.is  lln-  fonUMcif  '.irnvKktl 
sulislnnl i.ilion  tli.u  i-O  is 
covcrt'd  in  new  cin|ilf)ycc 
oricMl.ilHjn  and  nianugcmcnt 

liiiiuin^:?  ____     

6.  lias  the  conirnclor  provided 
siibslniili.it  lull  tli.il  union 
officials  li.ivc  l)cun  informed 

of  t!ic  policy  ?   

7.  Arc  tlierc  nondiscrirninntion 
clauses  in  all  union 
contracts? 


8.  Have. there  Irccn  articles 
published  on  llO  programs, 
progress  reports,  etc?   

9.  If  employees  arc  fcniurcd  in 
image  or  i^roJuct  .idvcriisc- 
ments,  do  they  show 
minorities  and  women? 

t3r  — 

10.     Is  tlicrc  evidence  of 

communication  to  employees 
concerning  the  contractor's 
AAP? 


11.     Have  all  recruiting  sources 
.    the  contractor  uses  l>2cn 
informed  vcrinlly  and  in 
writing  of  company  policy? 


12.     Is  tlie  EO  clause  incorporated 
ill  Oic  contractor's  Purchase 
Order? 


13.     Has  the.  contractor  j-jrovidcd 
substantiation  lliat  it  is 
notifying  minority /fi'uiale 
organizations  in  writing  of 
tlie  company  policy? 


14.     Is  there  evidence  that  the 

contractor  communicates  to 
prospective  cmjiloyccs  the 
existence  of  the  AAl'? 


15.  Are  minority  and  female 
emjiloyecs  sliown  in  consumer 

or  help  wanted  adverlisuig?   

16,  Has  tiie  contractor  provided 
substantiation  that  it  notifies 
sulxrontractor,  vendor  and 
suppliers  of  company  EO 

policy?       

Section  60-2. 22,  Responsibility  for  Implementation 

1.    Is  there  evidence  that  an 

executive  lias  \k'c\)  ajipomicd 

as  director  or  manaj^er  of  the 

company  EO  program?   

\.  a.  Is  llicrc  a  description 
of  the  executive's  re- 
sponsibilities ? 


b.  Docs  it  include  those 
elements  as  noted  in 
Section  60-2. 22 ,  para- 
graph (a)  ?    _   
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Yes  No  Un>  nov/n 

3.  Is  tlu;re     jescriplinn  of  line  ) 
management  responsibilities ?     _______ 

4.  Does  line  management  identify 
problem  areas  and  establish 

local  goals  and  objectives ?        

5.  is  local  manaf'.ement  active  in 
minority  and  feni.ilo  organiza- 
tions and/or  community 

programs?  -  

6.  Docs  local  manai'emcnt  conduct 
periodic  audits  of  training, 

hiring,  i)romotions,  etc?   ^   

7.  Docs  the  local  senior  manage- 
ment conduct  discussions  v/uh 
other  management  to  ensure  that 
the  policies  arc  Ix^ing 
followed  ? 


8.  Docs  management  review 
qualifications  to  ensure 
minorities  and  wornc-n  are  given 
full  opportur.ities  for  transfer 
and  promotions  ? 

9.  Is  career  counseling  available 

for  all  employees?   ^ 

10,    Does  management  conduct  periodic 
audits,  to  ensure  posters  nVe 
displayed,  facilities  ore  de- 
segregated, minority  and  female 
employees  get  a  full  Oj^portunity 
in  company  sponsored  educational 

ti'ciirtiirg  I'llid  i  liCVccitiOiial 

activities  ? 


1.     Is  there  evidence  that  the 
contractor  reviews  position 
descriptions  ? 


2.    Are  v/orlcer  specifications 
consistent  for  tlic  same  job? 


3.     Are  position  descriptions 
available  to  all  members  of 
management? 


4.    Arc  rcci-uitcrs  trained  in  EO? 


5,  Is  there  evidence  of  an  active 
involvement  with  minority 
o^gaui^alions  ? 

6.  Is  there  evidence  of  an  active 
involvement  witli  female 
organizations  ? 


7.  Do  min(u  ity  and  female 
employees  refer  applicants? 

8.  Are  tlierc  minority  and  female 
employees  on  the  personnel 
relations  staff? 


*/  Note:  Ccrt.Tin  items  in  Sec.  60-2.24  arc  omitted 
as  Oicy  arc  most  appropriate  for  on-site  review,  if  one  is 
done. 
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D.   Section  60-2.24,  Development  and  Execution  of 
Programs  V 


(h)   Wlioic  r.Mih  .'t  f.ni!^--i.i ry  rcjif-i't  is  not  .iv.iil.ilil' 
b  n)nipiini)ci'  offirf-r  slionh     .'lvi';c  llic  r omI  i  nci oi-  Id 
niainUiiii  sncl!  <.ia!.i  iw  tlic  fiiluic,  huf  the  f(iil<iv.inj;  coll'H.tion 
of  (la 1. 1  slintild  now  he  m.iilc  tf)  dcic  i mine  any  {>r<''i)lcii!':  mmi 
may  exist  in  applicmr  fi'.nv  and  c inpl'ivnicnt  raiifx;.    [f  the 
coinpnny'r>  own  <lata  is  insufficient,  the  CCO  .should  obtain 
applications  of  1(U)  applicants  for  blue  collar  employment 
ntui  10')  applicant':  for  v.hire  coUar  employni'.'nt ,  or  .ippli- 
catioMS  for  a  six  (o)  moniii  period,  v.hiciiever  is  the  lesser. 
Jle  may  use  a  random  sanijile  oi'  an  immediate  past 
cliionolo^;ical  peritxJ.    11c  may  exclude  certain  job  ^^roupings 
where  applicanrs  and  hires  are  clearly  nor  a  problem  and 
should  be  sure  to  include  the  |ob  fj  oiipmgs  cited  by  you  in 
Section  1  al)ovc.    Now  he  slioiiUi  construct  the  I'cport  de- 
scribed in  the  paraj'.raph  aliove  sliovvin^'  applicants,  offers 
and  accejifances  bv  K^tal,  male  aiui  female,  and  male  and 
female  minority  classifications  by  as  much  organization  job 
grouping  detail  as  [possible. 

(c)  Sample  a  rei>resentattvc  ninnlier  of  job  requi- 
sitions on  a  given  date  and  coaiparc  with  minorities  and 
women  applying  at  the  5.41110  time.    Obtain  copies  of  any 
other  forms  utilized  iiy  the  personnel  operatirrn  such  as 
interview  reports.    I^ven  if  the  contractor  ai'.jicars  to  have 
a  well-structured  recordkeeping  system,  ^'Cview  examples 
of  the  procedure  to  assure  that  he  is  in  fact  u.'  iir;  the  system 
10  assure  equal  cniploymcnt  opportunity. 

Yes  No 

1.  Is  the  contractor  maintaining  an  applicant  flow  chart 
v.'Iuch  gives  all  the  necessary  information  such  as 
name,  race,  sex,  job  applied  for,  source  ot  referral, 

"  date  of  applied  for,  source  of  referral,  date  of  appli- 
cation and  disposition? 

2.  Do  the  forms  request  information  which  could  be 
used  in  a  discriminatory  mantier? 


Specify  the  questionable  information  and  v;ho  might 
have  access  to  it. 


3.  If  such  information  Is  allegedly  asked  for  affirmative 
action  purposes,  could  it  not  be  maintained  on  a 
separate  record?     

4.  How  long  are  application  fornis  retained 
and  describe  the  filing  system? 


5.  Is  there  an  affirmative  action  file  or  otiicr 
retrieval  systems  to  enalile  minorities  and 
won\en  to  be  reconsidered  if  no  job  can  be 
offered  at  the  time  of  tlieir  original  appli- 
cation? 


6.   Arc  there  written  job  descriptions  or 
job  specifications? 


If  not,  what  procedures  are  used  instead? 

7.  Arc  job  ref|uisit  ions  sulimittcil  to  the 
employment  office  in  v/riting  and  Ikav  de- 
tailed arc  they? 


8.  Are  these  forms  or  others  used  for 
external  iccruiiment? 
(d)  Is  the  contractor's  applicant  flov/  adccjuate  for 
the  job  groupings  cited  by  you  in  Section  1,  given  the 
utilization  factors  for  tliis  facility.    If  nor,  the  follf)v/ing 
further  investigation  into  lecriuimcnt  methods  are  lesources 
Is  necessary.    Summarize  the  contractor's  opl.uiation  of 
the  specific  recruitment  methods  and  resources  utilized  for 
each  job  grouping  involved.    lixpiain  the  impact  of  word-of- 
mouth  or  other  cmiiloyce  referral  systems.    l\xplain  if 
recruitment  smirces  arc  contacted  in  writing  at  the  time  of 
actual  job  0|x:iiings  and  how  much  information  is  provided 


to  liieiii  as  to  the      jlificalions  nccer"-ar     )ls  I'.e  actually 
aware  of  ilie  resnii..  of  his  1  c  c  ruitiiu  nt  (  iioi  ts?  I'xplair. 
if  the  cf)nti  actor  has  specifically  1  c-fjiu  strd  to  have  niinoni 
ami  women  caiiihdates  among,  these  referrals.    I'xplain  if 
he  has  di  scotiiir.in  d  using  any  of  ihe.'-e  sources  v.Uicli  have 
failed  to  make  such  referrals.    Has  lie  instiuited  any 
transportation  or  housing  programs  to  aid  in  minor irv 
recruilmcnt  ?  Descril'c  blue  cullai  reci  uitmcnr  pro^r.iins 
if  afiplicable.    De.'^criliC  in  detail  the  job  application  pi  oces 
from  the  point  where  tlie  applicant  first  makes  contact 
with  the  contractor. 


Yes 


No 


1.  Are  different  interviewers  assigned 
to  interview  apjOlcants  because  of 
tJieir  job  Interest,  race  or  sex? 

2.  Is  job  counseling  offered? 

3.  If  not  hired,  is  the  applicant 
given  a  Sjiccific  reason  and  is  it  so 
noted  on  the  apiilicatioii  form? 

4.  If  an  applicant  is  not  hired,  v/hat 
hajipens  to  the  application -form  ? 
Please  explain:   


5.  WHio  makes  the  final  decision  for  hire 
and  on  v/hat  basis? 


6.  If  additional  interviews  arc  conducted, 
is  there  feedback  to  the  employment 
office?  • 


7.  Does  anyone  monitor  for  disparate 
rejection  Vatios  of  minorities  and 
woinen?  Who? 

8.  Can  and  ilocs  anyone  challenge 
decisions  made  Ijy  the  selecting 
officials?  Please  explain: 


9.  Arc  those  who  mal;e  selection  conscious 
of  the  contractor's  goals  and  timetables? 
Please  explain:   


10. 


Wliat  role  does  tlie  EEO  Coordinator 
play  in  the  selection  process? 
Please  explain:   


(e)  Review  a  representative  sample  of  personnel 
records  of  hires  from  different  periods  of  time  in  various 
job  categories. 


Yes  No 


1. 


From  discussions  with  the  Intervicv/- 
crs  and  supci  visors  as  v.ell  .is  from 
coiiimeiifs  ap|)e,-iring  on  the  api'jli- 
catioii  forms,  v;hal,  apfjca r  to  b(;  some 
of  the  more  subjective  criteria? 
Please  explain:  


2.  Docs  the  contractor  claim  any  bona  fide 
occupational  qualifications  to  justify  sex 
discrimination?  I'lcasc  e:<plain: 


(f)  If  the  contractor  states  ttiat  Die  tests  it  uses 
have  been  validated,  a  written  report  must  bo  availaiilc 
siiecifying'  size  of  samples  used  and  minority  and  sex 
composition,  n.iture  of  jobs,  criteria,  mctJiods  of  analysis, 
and  results  and  recommentlaiions. 

The  v/rit'en  validation  report  must  be  reviewed  to 
determine  whrilicr  or  not  the  test  or  selection  prncricc  is 
valid  as  required  by  the  Ol'CC  Testing  Ortler  (4i  CI"i< 
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21) 


rULL  THXT  SGCTION 


(DLR) 


1-31-73 


A  coniplinncc  ofriccr  v.!to  ha.s  sal  i.'.fnt inrilv  com- 
pictcd  .Til  .nk  cjii.Tlc  Irninin.:  coiir.sc  slioiild  iiifonii  contrac- 
tor.'; of  ;i;ij\'i)ctil  nofioinpliniu  c  witli  lli'.;  (  irdcr  v/licii  validity 
or  evidence  supporting:  validity  of  icits  is  ohr.L-iit  or  S'.:b- 
Stantially  flcficicnt.    I  lov/cv(.-r ,  since  the  ir.sucs  involved 
ill  lest  \  alidiiv  ai  c  ofu  n  fj  litn  tfriniic.'. !  ,iiid  complex,  tlic 
compliance  ollicer  .'-.lu'iild  not  tiy  to  idcniilv  or  resolve 
these  i.ssue.s  liirccily  v;itli  tlie  contractor  djrin;'  tiie  review. 
In  there  cosey  or  in  anv  ca;;e  where  the  compliance  officer 
cann(>t  iii.il;e  a  clear  dctcrminatioii  of  noncompliance,  the 
contractor's  evulcnce  of  le.'.t  v.iliday  is  to  ne  snlMnutcd 
for  higher  level  review  aliMii^  with  the  compliance  officer's 
analysis  of  the  disparate  effect. 

D.  Tcrminotions 

(a)  If  ailcquaie  data  on  termination.'^  \vas  not  furnish- 
ed during;  the  off-site  review,  the  compliance  officer  should 
ask  to  see,  if  available,  the  employer's  report  on  termina- 
tions at  the  facility  summarizing,' .leriiiinalions  for  total, 
male,  female  ami  male  and  female  for  each  apprupriate 
minority  ^ri'OUji,  iiy  oi  ;:ain/al  ion  and  by  h.  i  O-l  cnlcroiy 
within  orj'.anization  suiviividcd  into  (pcriiaps  common)  job 
proupin^^s  wiiiiin  I'.r.O-l  cafeuory.    (.'oii.sull  .Section  B  alK)vc 
V/orkfoi  cc  Analysis,  for  lurtiier  ^ajiciclincs  on  job  |;roup- 
ings. 

(b)  If  such  a  summan,'  re)>ori  is  not  available,  for 
a  similarly  statistically  si,";nilicant  lime  frame  as  in- 
vestigated for  hires,  revicv.-  a  list  of  tomtnations,  by 
name  or  other  identification,  .sliowin;.*.  hire  ami  termiiin'..:on 
dates,  job  assignment,  minority  group  membership  and 
sex.    If  possible,  the  rermmnlions  should  be  related  to 
the  period  covci  cd  bv  ilu-  liiring  analysis.    To  ticlermine 
if  there  is  an  unfair  dispai^tv  of  company  policies,  the 
period  of  at  least  six  ((->)  months  or  100  sucii  terminations 
should  be  reviewed,  whichever  is  ilie  les.ser. 

(c)  If  tliere  is  a  dispvopoi^tionate  numiicr  of  termina- 
tions because  of  minority  group  idcnlificat ion  or  sex,  or 

a  pattern  of  placement  of  minoritv  i^roup  memliers  or 
women  to  specific  kinds  of  jobs,  the  causal  factor  siiould 
be  explored  and  discussed. 

E.  "  Promotion  and  Transfer 

(a)  If  adequate  data  on  promotions  and  transfers 
was  not  furnished  during  tlie  off-site  reviev.',  the  com- 
pliance officer  should  ask  to  see,  if  availal:)le,  llic  em- 
ployer's report  on  jiromotions  at  liie  facililv  "summarizing 
proir.otions  foi*  total,  male,  female,  and  male  and  female 
for  each  appropriate  minority'  gToup,  by  organization  and 
by  EEO-1  category  within  organization  sululivided  into 
(perhaps  common)  jolt  groupings  within  lii-.O-l  catei'.oi'v. 
Consult  Section  B  above,  Workfoice  Analysis,  lor  further 
guidelines  on  job  groupings.    A  promotion  is  defined  as  any 
personnel  action  resultiii):  m  movement  to  a  position  of 
greater  skill,  effort  or  responsii)iliiy.    Wage  or  salary 
increases  alone  ilo  not  determine  a  promotion. 

(b)  If  such  a  report  is  not  available,  the  compliance 
officer  should  review  a  liru  of  lilO  promotions  or  the  last 
six  months  activiiv,  v.luc hevtrr  i.s  less.    'I  hc  review  should 
include  name  or  other  identification,  minoritv  group  status, 
sex,  previous  job,  tiepavlment  and  pav,  and  new  |ob  and 
dejiartment  and  pav,    A  jnomotion  is  (iefmed  as  anv  person- 
nel action  resulting  in  movf  iiient  lo  a  po.siiion  of  greater 
skill,  efl'ort  oT  responsibility.    \Va,:e  increases  alone  do 
not  determine  a  promotioii. 

(c)  A  determination  should  be  made  if  there  is  a 
disparity  between  llie  promotion  rate  of  minorities  and 
women  as  related  to  the  rate  for  non-minorities  and/or 
males.    In  doing  this  analysis,  ttie  following  pi  ocedure 
should  be  includetl: 

Identify  the  various  entr\'  level  positions  and  the 
promotional  kuldcrs  as  indicated  by  the  contractor  and  by 
the  C"C-0's  confirmation  tiirough  sample  record  analysis. 
Are  llieso  lines  in  any  way  oriciitrd  by  race  or  sex? 
Please  explain.    With  icgard  to  promotions  tliat  are  com- 
petitive, what  is  the  significance  of  interest,  ability  and 


luoruy  in  p<ronK)iion  .ind  ira..  /cr  consideration';?  ) 
rie.ise  explain.    Are  there  any  periodic  v.ritten  perform- 
ance r.iimg.s  wliich  influence  promotion  or  trans-fer?  Arc 
minorities  or  women  conc(;ntraied  in  certain  jobs  outside 
any  line  of  proi^ression  or  which  dead  end  liefore  the  em- 
ployee;: can  reach  the  pav  grade  to  whicli  their  ex)tcnencc, 
training  or  scmoriiv  might  entitle  them?  i'le.iso  explain. 
Is  there  a  wcl  1 -si niciiircd  transfer  prog^ram?  Discuss  any 
lack  of  reitreseiuation  of  minorities  and  women  in  this 
program.    Please  explain. 

(tl)  Keviev;  the  file  on  transfer  rerjuests  to  deter- 
mine if  minorities  or  women  have  been  overlooketl  or 
rejected  di.sproportionately.    iMcasc  summarize  your 
findings.    What  is  the  fjcqucncy  of  inter-  or  intra-de- 
jiartmental  transfer  for  better  working  conditions  or  to 
gain  promotional  opportunities?  Is  counseling  offered 
to  employees  coiisidering  (his  move?  Nov,'  common  is 
transfer  from  blue  collar  to  white  collar  positions  or 
from  "traditionally  female" 'or  minority  to  "traditionally 
male"  or  non- minoritv  jobs  or  vice  versa?  W'ho  monitors 
promc/tioti  and  transfer  activity  and  through  what  ir.eans? 
How  is  job  security  affected  by  transfer  or  promotion  and 
docs  this  disproportionately  affect  minorities  or  wom.cn? 

(e)   Conunciu  on  the  representation  of  minorities 
and  v/omen  among  supervisors  and  where  promotions 
during  the  previous  year  suggest  any  improvement.  If 
appropriate,  )x-view  selected  i)ersonnel  records  to  con- 
duct the  following  analysis.    Hxplain  how  supervisors  are 
selected.    Who  monitors  tiicsc  actions?   Explain  iiow 
supervisory  ability  is  measured. 

F,    Wage  and  Salary  Analvsis 

i^eview  and  compai  e  v.-ages  and  salaries  of  a  samplin, 
of  minorities  and  women  within  selected  job  classifications. 
Are  there  positions  with  similar  duties  but  with,  different 
rales  of  pay  v.'hich  seem  to  be  related  to  the  sex  or  race 
of  the  incumi)ents?   i''leasc  cxj)lain.    Wiiat  is  the  contractor's 
explanation  for  these  discrepancies?  Please  ex^plain.  Are 
tliere  genei-al  salary  ranges  tor  joDs  or  specific  rates  at 
which  everyone  l)egiiis?  i'leascexplain.    Do  minoriiy  and 
women  v/orkers  ajipear  to  be  j^iaid  lov/cr  rates  to  begin 
with?  Please  explain.   What  is  the  contractor's  explanation 
for  this?  Please  exi->lain.    Wlio  makes  tiie  determination  as  » 
to  what  those  starting  rates  will  be?  Please  explain.  Are 
the  rates  negotiable?   Aix-  minorities  or  women  assigned 
to  jobs  where  incentive  earnings  are  more  difficult?  Please 
explain.    Does  review  of  any  employee's  records  confirm 
or  dispute  the  relationship  of  education,  training,  and 
e/.perience  lo  pay?  Please  ex])lain.    Are  minorities  and 
v.'omen  supervising  intejrrated  groups?  Are  women  super- 
visors gLiU'ia  1  ly  at  a  lov/cr  plateau  in  the  organization'' 
Vvlicre  minorities  and  women  have  i)een  ncwiy  installed 
as  supei-visors,  has  there  been  any  negative  reaction  from 
the  workforce  and  how  has  management  dealt  with  it? 
Please  explain.    Is  there  a  supervisory  development  pro- 
gram? Please  cx7>lain. 

C,    Training  and  Fducational  Oiijiortunities 

(a)  If  adequate  da'a  on  irainin'4  and  educational  oppor 
tunities  v/as  not  furnisln d  during  the  otf-sitc  revicv.-,  the 
compliance  officer  shouUI  ask  to  .see,  if  available,  the  em- 
i'vloyer's  j-cport  on  training  at  the  facilitv,  summarizing 

by  t  ra  ining  c  las:;  the  pa  ri  icipal  ion  by  total ,  male,  female 
and  male  and  female  minoi  ity  classifications  and  showinir 
the  traininj;  participation  rate  for  each  group.    Tlie  report 
should  reflect  the  last  six  months  activity. 

(b)  If  such  a  report  is  not  available,  the  compliance 
officer  should  obtain  from  the  contractor  a  list  of  various 
training  and  a|ipreiiiiceship  jirograms  on-g'oing  or  coniiWeted 
during  the  last  six  months  or  other  significant  period  of 
time,  with  name  or  other  identification,  minoritv  group 
identification,  sex  of  participants,  date  of  completion  and 
job  and  pay  before  and  after  training.    Include  employees 
hired  directly  into  such  programs. 
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(c)  V/liat  types  of  traimrip;  (io  new  employees  receive? 
How  nrc  afIditio;i;il  opporl'iniiics  for  tr.iinin,^  ond  ctlncalion 
advertised?   Is  there  evidence  of  any  disparate  failure  or 
dropout  rote?   If  there  \s  a  refiistcrcd  apprenticeship  pro- 
gram, lias  the  contractor  provided  the  Bureau  ot  Apprcn- 
ticcsliip  and  Trainin;-:  with  an  acceprahle  affirmative  action 
pro;;ram  with  i7:)al.s  and  timetables?   Is  formal  trainin;: 
bein;;  rcrjuircd  now  for  jvibs  not  previously  involved?   is  this 
discriimriaiory?  Docs  tlie  contrator  publicize  HO  achieve- 
ments? Does  the  contractor  support  organizations  which 


(No.  21)      D  -  11 


wonlft  assist  ills  cnorts  and  {mplcnicnt  liib  affirmative 
action  proj^ram ? 

H.   Section  60-2.    13.  Additional  Iny^redicnts  of  AAP 

Mas  the  contractor  provided  evidence  to  Mipport 
tiie  fact  that  tlie  coiuractor  is  aindin;;  bv  the  Sc>c  Discrim 
illation  Guidelines  (4  1  Cl-il  Part  60-20)?   Is  there  evi- 
dence that  the  contractor  is  considering  minorities  and 
women  not  in  the  work  force? 


•End  of  Official  Tcxt— 


--End  of  Section  D 
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HETCH      HETCHY      WATER    AND  POWER 

MEMORANDUM 

DATE:     November  13,  1973 

TO:  JOHN  Do  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L„  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIflTIES  OF  THE  DEPARTMENT 
Highlights: 

Since  the  last  report ^  two  of  the  three  professional  service  agreements  on  Power 
Improvement  Program  projects  have  been  approved  by  the  Public  Utilities  Commission  and 
transmitted  to  the  Urban  Mass  Transportation  Administration  for  their  approval »  These 
agreements  are  with  PoB„Qo&  B^^  InCo  and  Gibbs  and  Hill,  Inc„  for  the  design  of 
Electrification  of  the  Market  Street  Subway j,  Modification  to  Existing  Rail  Vehicle 
Trolley  System  and  Tunnel  Feeders ^  and  Related  Work;  and  with  Bechtel,  Inc„  for  the 
design  of  Substation  Buildings  and  Installation  of  Rectifier  Equipment o  Negotiations 
are  continuing  with  Systems  Controls  InCo  for  the  design  of  Transit  Power  Control  and 
Communication.     Immediately  upon  approval  by  UoMoT„Ao  the  contracts  will  be  executed 
and  certified  and  formal  design  work  by  the  consultants  will  commence. 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

Capacity 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

Acre  Feet 

Eowo  1,  1973 

NoVo  lo  1972 

Capacity 

Hetch  Hetchy 

360,400 

212.098 

59 

166,416 

46 

Lake  Lloyd 

268,800 

123,601 

46 

46,579 

17 

Lake  Eleanor 

27,100 

906 

_1 

23 

_0 

656,300 

336,605 

51 

213,018 

32 

«1= 


Water  Regulation  and  Tramsmissiomi 

In  compliance  with  the  wmqueBt  of  the  Saia  Francisco  Water  Department,  the  average  daily 
aqueduct  delivery  of  water  to  the  Water  Department  was  decreased  from  approximately 
265  to  237  mgd  on  October  10,  1973  md  from  237  to  84  mgd  on  October  18,  1973 » 
Power  Production 

During  the  month  of  October ,  Moccasinj  Dion  Ro  Holm  and  Robert  Co  Kirkwood  Powerhouses 
generated  47o6903  62 o 736  and  52 o 785  million  kilowatthours  respectively  for  a  total  of 
163..211  million  kilowatthours 5  having  a  value  in  excess  of  $ls,140,000. 

HETCH  HETCBTf  ENCINEERIHG 

HH-443  Moccasin  Dam  Spillwayo    Model  of  weir  and  dissipater  has  been  completed  and 
experimental  tests  are  being  conducted o    The  model  is  now  available  for  inspection,, 
HH-454  Reconstruct  Moc^easin  Sewage  Disposal  Field o    Negotiation  confirmed  on  the 
acquisition  of  land  for  the  spray  field,, 

HH-471  Replaces  Repair  and  Paint  Steel  Trolley  Poles »    Bid  call  issued.  Bids  are  to 
be  opened  November  8^  1973o 

HH-475  San  Joaquin  Pipeline  Encasement  at  Highway  99 o    Contract  award  submitted  to 
Controller  for  certification  October  18s  1973 o 

HH-489  Construct  Manhole  at  Second  and  Mission  Streets,    Plans  and  specifications  have 
been  completed  and  are  now  being  reviewed. 
Power  Improvement  Program 

Selection  of  design  consultants  continued.    The  professional  services  agreement  with 
PBQ&Dj  Inc,  and  Gibbs  &  Hill,  Inc,   (PBGH)  for  Electrification  Design  Package,  is 
awaiting  approval.    The  professional  services  agreement  with  Bechtelj  Inc.  for  the 
Substation  Design  Package  was  approved  by  the  Public  Utilities  Commission  and  was 
transmitted  to  UMTA  for  approval  in  October  1973,     Negotiations  continued  with  Systems 
Controls,  Inc,  for  the  Control  and  Communications  Design  Package, 


=2- 


Work  coBtinued  on  the  specifications  and  bid  documents  for  the  purchase  of  the  transit 
power  substation  equipment.,    Approval  by  the  Public  Utilities  Commission  for  submittal 
of  a  requisition  for  purchase  order  to  the  City  Purchaser  for  furnishing  and  delivering 
the  transit  power  S'lbstation  equipment  was  approved  on  October  23,  1973. 
Plans  and  specifications  for  the  underground ing  of  feeders  and  relocation  of  trolley 
poles  on  Judah  Street  were  completed  and  were  transmitted  along  with  a  copy  of  the 
cost  estimate  to  DPW  in  October  for  inclusion  in  their  contract  for  street  improvements 
and  track  reconstructiono 

Work  continued  on  plans  for  the  undergrounding  of  feeders  on  Fillmore  Street  and  for 
duct  lines  for  feeder  undergrounding  in  other  locations. 

Conferences  were  attended  with  BART  and  PBTB  engineers  to  implement  our  comments  on 
transit  power  facilities  being  provided  in  the  design  of  the  West  Portal  Station,  and 
in  the  construction  of  the  Church  and  Castro  Stations, 

In  October s  the  City  Real  Estate  Department  requested  City  Planning  Department  to 
review  the  sites  of  the  new  substation  buildings  (which  were  approved  by  UMTA)  for 
conformance  with  the  Master  Piano 
Transit  Power  Engineering 

Plans  and  specifications  for  contract  HH-4885,  the  streetcar  trolley  overhead  for  the 
new  temporary  storage  track  at  the  Ocean  Avenue  Yard  were  completed  in  October o  Bid 
authority  was  approved  on  October  23^  1973  by  the  Public  Utilities  Commissiono  The 
contract  will  be  advertised  November  2s,  1973  with  bids  to  be  received  November  19,  1973o 
UMTA  approval  will  be  requested  in  the  first  week  of  November. 
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MONTHLY  REPORT  FOR  OCTOBER  1973 


SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

FROM:      General  Manager  and  Chief  Engineer 


Water  Supply: 

1.  Rainfall:     The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  107%  to  169%  of  normal  as  of  October  15; 
Alameda  watersheds  averaged  from  152%  to  213%  of  normal 
for  the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  265.2  million 
gallons  per  day  (MGD)  for  the  month  of  September. 

3.  Sunol  Valley  Filtration  Plant  treated  37.6  MGD. 
San  Andreas  Filtration  Plant  treated  58.6  MGD. 

^.     Consumption  (MGD  average): 

September  1973    -     293.8)     3.5  per  cent  more 
September  1972    -    283.9)  ^ 

12  months  preceding 

October  1,  1973    -  250. 2)     3.2  per  cent  less 
October  1,  1972    -  255.9) 

5.     Storage  (million  gallons)  as  of  October  15,  1973: 

Alameda  Div. 

1973    -    27,068)     iq^i         ^^^^  ^^^^ 

1972  -     22,921)  ^ 

Peninsula  Div. 

1973  -  19j2^1)      8.1  per  cent  more 

1972  -  17,799) 

Total 

1973  -    (^6,309)     13.7  per  cent  more 
1972    -  40,720) 


1 


) 


Operations  and  Maintenance 
BARTD 

Castro  Street  Station 

The  8-inch  and  12-inch  mains  crossing  Market  at 
Noe  and  l6th  Streets  are  now  in  service.     One  section 
of  8-inch  main  remains  to  be  installed  by  the  contractor 
on  Market  Street  East  of  Castro  Street. 

Church  Street  and  Embarcadero  Street  Stations 

Department  projects  are  temporarily  halted  at 
these  stations  until  other  contractors  complete  their 
work. 

West  Portal  Station 

The  Department  has  reviewed  some  of  the  prelimi- 
nary specifications  and  drawings  for  this  Station. 

Exhaust  System 

The  construction  of  a  Sawdust  Collection  and  Welding 
Fume  Exhaust  System  at  our  Corporation  Yard  was  completed. 
The  system,  located  in  the  Carpenter  and  Welding  Shops, 
will  improve  work  efficiency  and  provide  safe  working 
conditions  for  personnel.     The  cost  of  the  system  was 
$18,950. 

Vandalism 

Vandalism  during  the  month  was  as  usual.     Fences  were 
cut,  locks  were  stolen,  and  at  the  Alameda  Headquarters 
the  gate  to  the  interior  of  the  Sunol  Temple  was  broken 
and  the  coverplates  for  manhole  openings  for  access  to  the 
aqueduct  were  thrown  into  the  Temple  pool. 

Water  Sales 


Total  Collections 


September 
1973 


September 
19^2 


Increase 


$2,472,805 


$2,m,939 


$  866 


Net  Paying  Sales 


Fiscal  Year 


1973-1974  to 
September  30 


Fiscal  Year 
1972-1973  to 
September  30 


Increase 


$7,898,725 


$7,682,812 


$215,913 
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h eases  and  Permits 

During  the  month  tnere  have  been  discussions  with 
various  individuals  regarding  the  development  of  a  private 
tennis  and  swim  club  to  be  located  at  Polhemus  Road  on 
Water  Department  property  adjacent  to  the  North  portal  of 
the  Pulgas  bypass  tunnel. 

Rents  for  the  month  of  August  included: 

Santa  Clara  Sand  and  Gravel  $  6,731 
Crystal  Springs  Golf  Course  5,858 

Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  10,000-mile  inspections  were  conducted 
on  16  vehicles. 

Vehicular  Accident  Rate 

During  the  month  of  September  there  were  9 
accidents  in  7  of  which  the  Department  driver  was  at 
fault.     Our  frequency  rate  for  all  accidents  was 
il9.71  per  million  miles  while  driving  l8l,06l  miles. 

Industrial  Accidents 

There  were  2  lost  time  injuries  in  September  for 
a  total  of  31  for  the  calendar  year. 

Service  Renewals 

September  Fiscal  Year 

1973  1973-1974 

Replacement  of  old, 
corroded,  or  undersized 

piping  177  682 


Meter  Repairs 


September  Fiscal  Year 

1973  1973-1974 


CDD  -  all  sizes  329  93^ 

Peninsula  (inspected  and 

repaired  as  needed)  3  28 

Contract  Program 

1,  1-1/2,  and  2-inch  0  k2 
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Flushing 

Area  flushing  was  not  scheduled  for  the  month. 

September  Fiscal  Year 
1973  1973-1974 

Mains  (all  sizes) 

Linear  Feet  0  0 

Number  of  individual 
flushings  to  correct 

objectionable  conditions  l8  53 
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Louis  A,  Petri 
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DSPARTf^NTS  BUREAUS 
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John  C.  Farrell 
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Call  to  Order:  2s30  p.m. 

Present:  Commissioners  H,  Welton  Flynn,  Joseph  J.  Diviny, 

Joseph  P.  Byrne 

Absent;  Commissioners  Oliver  M.  Rousseau,  Louis  A.  Petri 

The  minutes  of  the  regular  meeting  of  the  Commission  held  November  13, 
1973,  were  approved. 

RESOLUTION  On  motion  of  Diviny,  seconded  by  Byrne,  the 

NO.  following  resolution  was  adopted,  as  amended: 

73-0428  Adopting  proposed  Budget  of  $126,209,688  for  the 

Fiscal  Year  1974-75,  for  all  departments  under 
the  jurisdiction  of  the  Public  Utilities 
Commission. 

Vote:     Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0429    H  Award  of  HH  Contract  No.  471 — Replace,  Repair 

and  Paint  Steel  Trolley  Poles,  to  Abbett  Electric 
Corporation  of  San  Francisco  -  Amount,  $30,021.00 

Vote:     Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-04  30    H  Award  of  HH  Contract  No.   488 — Installation  of 

San  Jose  Avenue  Storage  Track  Trolley  System  - 
L.  K,  Comstock  &  Company,  Inc. ,  of  San  Francisco 
Amount,  $10,800.00 

Vote:     Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-04  31    H  Approving  collections  of  damage  claims  by  Bureau 

of  Light,  Heat  &  Power  -  October  1973 

Vote:     Ayes-Flynn , .Diviny ,  Byrne 

On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0432    W  Modification  of  Lease  -  Sunol  Nurseries,  Lessee 

Vote:     Ayes-Flynn,  Diviny,  Byrne 
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On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-04  33    W  Termination  of  Lease  -  Velma  Dee  Miller,  Lessee 

Votes     Ayes-Flynn,  Diviny,  Byrne 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0434    W  Authorizing  execution  of  285-acre  Agricultural 

Grazing  Lease  to  Robert  Reed 

Vote:     Ayes-Flynn,  Diviny,  Byrne 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-04  35     W  Bid  Call,  WD  Contract  No.   1621— Laying  of  8-Inch 

Ductile  Iron  Main  in  Montcalm  Street  between 
Peralta  Avenue  and  Macedonia  Street 


Vote:     Ayes-Flynn,  Diviny,  Byrne 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0436    W  Award  of  WD  Contract  No.  16  36 — Cement  Mortar 

Line  16-Inch,  20-Inch,  22-Inch  and  24-Inch  Pipe 
in  Battery,  Sansome,  Scott  and  Other  Streets,  - 
Raymond  International  Centriline  Department  - 
Oakland,  New  Jersey  -  Net  amount,  $2  30,94  0.00 

Vote:     Ayes-Flynn,  Diviny,  Byrne 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0437    W  Completion  of  WD  Contract  No.   1544 — Laying  of 

8-Inch  Ductile  Iron  Mains  in  Gardenside  Drive; 
Kennelly  and  Regan  Construction  Company, 
Contractor  -  $26,731.30,  as  modified 

Vote:     Ayes-Flynn,  Diviny,  Byrne 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-04  38    W  Completion  of  WD  Contract  No.   1571 — Rehabilitate 

Bay  Bridge  Pump  Station  -  R.  W.  Johnston  and  Son, 
Contractor  -  $18,168.00,  as  modified 

Vote:     Ayes-Flynn,  Diviny,  Byrne 
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On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 

73-0439    W  Completion  of  WD  Contract  No.  1523  and  approving 

execution  of  Agreement  of  non-prejudice  regarding 
work  under  dispute  -  $563,069,15,  as  modified 

Vote:    Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

73-0440    M  Appointments  to  Board  of  Supervisors  Committee 

for  Transit  Improvement 

Vote:     Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0441    M  Supplemental  Appropriation  -  $8,500  Truncated 

Bus 

Vote:    Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0442    M  Supplemental  Appropriation  -  $42,000  Group  Life 

Insurance  Claims 

Vote:     Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-044  3    M  Approving  payment  of  claims  -  Month  of  October, 

1973  -  Municipal  RAilway 

Vote:     Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0444    M  Approving  write-offs,  compromise  settlements,  and 

collections  of  damage  claims  -  October  1973 

Vote:     Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-04  45    M  Transit  Improvement  Program  -  Acquisition  of  real 

property,  22nd  and  Indiana  Streets,  Lots  1,  6 
and  7,  Block  4170 
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Vote:     Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0446    M  Transit  Improvement  Program  -  Acquisition  of 

real  property,  22nd  and  Indiana  Streets,  Lot  4, 
Block  4170 

Vote:    Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0447    W  Declaration  of  Emergency  -  Nater  Department 

16-Inch  Feeder  Main  Break  at  34th  Avenue,  100' 
South  of  Wawona  Street 

Vote:     Ayes-Flynn,  Diviny,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0428-MR  Approving  payment  of  claims  -  Total  amount 

$96,435.47    -     Municipal  Railway 

Vote:     Ayes-Flynn,  Diviny,  Byrne 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 

****** 


PUBLIC  HEARING  -  Budget  Proposals  for  the  Fiscal  Year  1974-1975 

for  all  Departments  under  the  Jurisdiction  of 
the  Public  Utilities  Commission. 


Mr.  John  D.  Crowley,  General  Manager  of  Public  Utilities,  presented 
the  proposed  budgets  for  the  departments  of  the  Public  Utilities 
Commission,  totaling  $125,959,688 — a  6.8  percent  increase  over  the 
current  1973-74  budget: 


Comparison 

1973-74  Budget 

1974-75 

Department 

Proposed 
1974-75 

Budget 
1973-74 

Increase 
(Decrease) 

Bureau,  Light,  Heat  &  Power 

$  8,086,322 

$  7,531,914 

$  554,408 

General  Office 

771,278 

744,504 

26,774 

Municipal  Railway 

70,003,255 

64,109,697 

5,893,558 

Water  Department 

25,598,009 

23,896,073 

1,701,936 

Hetch  Hetchy 

21,500,824 

21,482 ,076 

18,748 

Total 

$125,959,688 

$117,764,264 

$8,195,424 
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Mr.  Crowley  pointed  out  that  salaries,  wages  and  fringe  benefits 
comprise  the  largest  part  of  the  budget,  with  88.6  percent  of  the 
Muni  operation  budget  involves  personnel  and  related  costs;  Water 
Department,  72,4  percent;  and  Hetch  Hetchy,  53.6  percent.  This 
leaves  minimal  maneuvering  room  for  efficiencies  and  improvements. 

The  budget  requested  is  necessary  to  provide  the  level  of  service 
requested  and  desired  by  the  citizens  of  the  community.     The  depart- 
ments are  endeavoring  to  maintain  the  physical  plants  in  a  way  that 
will  provide  these  services,  and  not  see  depreciation  in  their  ability 
to  perform.     The  budgets  reflect  the  increased  costs  of  providing 
the  service. 

Funds  to  finance  the  budget  will  be  obtained  as  follows: 

Increase  or 

1974-75  1973-74  (Decrease) 

Revenues                                      $  71,851,833  $  71,023,149  ""I  828,684 

Revenue-Sharing                            12,000,000  10,313,625  1,686,375 

Inter-Fund  Receipts                       6,163,954  6,742,628  (578,674) 
Transportation  Development 

Act     (MTC)                                      4,000,000  5,754,788  (1,754,788) 

Ad  Valorem  Taxes                          31,943,901  23,930,074  8,013,827 

$123,955,686  $117,764,264  $8,195,424 

These  are  the  best  estimates  of  what  may  be  available.     If  revenue 
sharing  and  Transportation  Development  Act  funds  do  not  meet  anti- 
cipated levels,  there  will  be  a  corresponding  increase  ad  valorem  tax 
requirements . 

Assistant  General  Manager-Finance,  John  M.  Christensen,  Jr., 
presented  a  detailed  analysis  of  the  budget. 

Although  the  budget  is  presented  six  weeks  prior  to  the  usual  time 
in  order  to  comply  with  the  wishes  of  the  Mayor  and  Board  of 
Supervisors,  the  same  rigorous  schedule  was  followed  in  preparing 
this  budget  as  in  the  past. 

Dr.  Christensen  described  the  budget  as  tightly  drawn,  and  subject  to 

numerous  unknown  factors  vjhich  may  impose  certain  restrictions  on  the 
data. 

Operations  and  Maintenance  reflects  an  increase  of  $7,6  30,568.  The 
Bureau  of  Light,  Heat  and  Power  increases  $551,058,  the  Muni  Railway 
$5,645,707,  the  Water  Department  $770,831,  and  the  Hetch  Hetchy 
System  $641,885.     Capital  Improvements  and  Replacements  increase 
only  $774,810  and  reflect  primarily  Water  Department  needs  to  meet 
increasing  obsolescence.     The  sum  of  these  three  categories  represents 
the  increase  of  $8,195,424  indicated  above. 

Analysis  of  highlights? 

Both  the  Water  Department  and  Hetch  Hetchy  System  continue  to  be 
self-sustaining  from  their  revenues. 

The  primary  differences  between  this  and  last  year's  budget  are 
attributable  to  the  following: 

Bureau  of  Light,  Heat  and  Power; 

Additional  street  lighting  and  lighting  of  public  buildings — $5  39,64  3- 


73-223 


Water  Department; 


A  $774,810  increase  for  replacing  obsolete  equipment,  adding  to  the 
existing  plant,  meeting  growth  and  technological  requirements,  and 
considerable  replacement  of  an  obsolescent  distribution  system. 

Municipal  Railway; 

Increase  of  $3,359,131  due  to  salaries,  wages  and  fringe  benefits — 
and  $1,311,606  in  services  of  other  departments   (largely  the  cost 
of  coordinated  service  with  BART) . 

It  is  of  major  significance  that  the  Municipal  Railway  budget 
encompasses  the  personnel,  materials  cind  supplies,  contractual 
services,  equipment  and  plant  improvements  to  provide  the  level  of 
service  desired  by  the  citizens  of  San  Francisco,    These  desires 
have  been  enunciated  by  the  Public  Utilities  Commission,  the  Mayor, 
and  the  Board  of  Supervisors.     The  Transit  First  policy.  Revenue 
Sharing  Funds  provided,  and  new  levels  of  staffing  authorized  all 
reinforce  the  determination  to  achieve  a  better  system. 

Transportation  to  meet  the  levels  of  service  currently  provided  does 
not  come  cheap.     With  one  of  the  lowest  fare  structures  in  the 
country  and  the  highest  intensity  of  service  per  citizen,  facing 
increased  personnel  and  related  costs  as  well  as  inflationery 
pressures  on  other  operational  cuid  capital  needs,  the  deficit  between 
operational  revenues  cind  these  costs  is  $45,250,255. 

It  must  be  made  up  somewhere — $4  million  is  estimated  in  Transporta- 
tion Development  Act  funds  through  the  Metropolitan  Transportation 
Commission,  leaving  $41,250,255  to  be  satisfied  from  Revenue  Sharing 
Funds  and  Ad  Valorem  Taxes.     An  estimate  of  $12  million  in  Revenue 
Sharing  has  been  used  to  place  Ad  Valorem  requirements  at  $29,250,255, 
but  this  combination  is  subject  to  modification. 

The  significant  point  is  that  each  time  additional  services  are 
provided  or  special  fares  and  discounts  are  utilized,  the  costs  go 
up  and  revenues  down  because  ridership  does  not  increase  sufficiently 
to  cover  the  differentials.     Since  88.6%  of  the  costs  of  the  Muni 
operational  budget  is  in  personnel  and  related  costs,  there  is  little 
maneuver  room  for  any  fiancial  savings  in  the  other  items  and  attempt 
to  economize  with  them  exacerbates  service  deficiencies  because  of 
the  percentage  effect  on  these  thinly  funded  needs.     Failure  to 
continue  to  devote  adequate  funds  to  Municipal  Railway  service  would 
abrogate  these  goals  and  reverse  the  progress  now  underway. 


****** 


Mr.  Crowley  called  upon  Department  Managers  to  discuss  their  budgets 
individually  and  to  answer  questions  from  the  Commissioners. 

Municipal  Railway  -  Presentation  by  John  M.  Woods,  General  Manager. 
Total  Budget  $70,003,255  and  2,853  employees.     An  increase  of 
$5,893,558  and  39  positions  over  the  current  year. 

Mr.  Woods  explained  each  of  the  major  items  of  the  proposed  budget. 
He  requested  that  the  allocation  for  fuel  be  increased  $250,000  to 
cover  the  rising  costs  caused  by  the  nationwide  fuel  shortage. 
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Mr.  Woods  informed  the  Commission  that  the  Purchaser  received  only 
one  bid  on  City's  annual  contract  for  supplying  4.8  million  gallons 
diesel  fuel  to  the  Municipal  Railway.     Standard  Oil  Company  submitted 
the  only  offer,  which  was  5  to  9  cents  a  gallon  higher  than  last  year. 
This  offer  for  a  supply  starting  January  1,  prices  the  diesel  at 
19,5  cents  a  gallon  if  delivery  can  be  accepted  in  large  tank-trailer 
form,  and  truck  delivery  would  cost  23.5  cents. 

Discussion  followed  during  which  the  Commissioners  and  the  general 
public  questioned  Mr.  Woods  about  various  aspects  of  the  1974-75 
Muni  operation  and  budget. 

Commissioner  Byrne  inquired  as  to  what  revenue  decrease  would  be 
anticipated  with  BART  coming  into  San  Francisco. 

Mr.  Woods  said  that  Gerald  Cauthen,  Director  of  the  Muni-Bart 
Coordination  Project,  earlier  had  estimated  that  with  the  Intersystem 
Transfer  there  would  be  a  loss  of  revenue  due  to  not  collecting  on 
discount  passengers   (School  Fare,  Senior  Citizen's,  Handicapped 
(Retarded)  Adults) — $900,000  for  the  year.     Other  passenger  revenue 
losses  due  to  the  presence  of  the  BART  through  the  Mission  Corridor 
(on  the  basis  of  the  October  and  November  operation  this  year) 
are  estimated  to  cost  $400,000.  per  year. 

However,  it  is  estimated  that  of  the  anticipated  $900,000  loss, 
$600,000  is  recoverable  from  Alameda  and  Contra  Costa  Counties. 

Commissioner  Flynn  questioned  Mr.  Woods  further  about  the  nev;  contract 
to  supply  Municipal  Railway  with  diesel  fuel. 

Mr.  Woods  said  the  City  will  be  in  a  position  to  buy  the  fuel  at  a 
lower  price  through  bulk  delivery  to  the  Muni's  storage  tanks. 

Commissioner  Flynn  reemphasized  that: 

(1)  The  Muni  budget  is  comprised  of  88.6  percent  for  salaries  and 
related  costs,  over  which  the  Public  Utilities  Commission,  under 
Charter  provisions,  has  no  jurisdiction. 

(2)  The  Public  Utilities  Commission  is  also  unable  to  effect  changes 
in  essential  fuel  costs;  and 

(3)  The  Commission  is  obliged  to  pay  court  awards  in  damage  and 
personal  injury  claims. 

Commissioner  Flynn  also  restated  that  the  amounts  of  money  estimated 
to  become  available  from  revenue-sharing  ($12  million)  and 
Transportation  Development  Act  funds  through  the  OTC  ($4  million) 
to  meet  the  $45,250,255  deficit  between  the  operational  revenues 
and  the  costs  for  providing  the  Municipal  Railway  service  are  not 
settled. 

If  revenue  sharing  and  MTC  funds  do  not  meet  the  levels  anticipated, 
there  v/ill  be  a  corresponding  increase  in  the  requirements  for  Ad 
Valorem  taxes. 

Commissioner  Flynn  then  discussed  the  eight  budgeted  employments 
which  will  be  hired  as  investigators  in  connection  with  industrial 
accident  injury  claims  by  the  Muni  operators. 
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He  noted  that  such  claims  totaled  59  in  October,  1972,  when  the 
operators  were  governed  by  a  salary  ordinance  based  on  the  situation 
of  Chicago-Boston  transit  operators,  and  increased  to  259  in  October, 
1973,  when  back  under  the  more  liberal  New  York  contract.     It  is 
expected  that  the  investigators  will  bring  the  number  of  claims  into 
line  with  resultant  savings  to  the  Muni. 

John  T.  Squire,  President  of  Transport  Workers  Union,  Local  250A, 
said  he  supports  these  positions,  but  took  exception  to  the  compari- 
son of  figures.     (He  claimed  the  increase  was  because  the  men  were 
off  ill,  and  the  City  "did  not  have  control"). 

Mr.  Squire  also  spoke  in  favor    of  the  two  new  Personnel  Analyst 
positions  to  assist  in  the  recruitment,  testing  and  certification 
of  platform  personnel.     With  regard  to  the  eight  fare  collection 
receivers  (part-time) ,  Mr.  Squire  strongly  objected  to  part-time 
employment  for  these  positions. 

John  Madden,  Municipal  Railway  Chief  Accountant,  explained  that  the 
nature  of  the  duties  of  these  positions  requires  a  large  volume  of 
work  in  a  very  brief  time — usually  between  5:30  p.m.  and  8:30  p.m. — 
and  it  is  not  prudent  to  have  idle  employees  around  cash. 

In  answer  to  his  questions  about  the  new  position  of  1956  Purchaser, 
Mr.  Squire  was  informed  this  position  will  be  concerned  mainly  with 
the  purchase  of  Municipal  Railway  operator  uniforms. 

He  asked  for  clarification  of  the  item  relating  to  Fire  equipment 
for  $1,000,  and  was  informed  by  Mr.  Madden  that  this  covers  the 
servicing  of  the  equipment  which  had  already  been  installed  on  the 
buses  when  delivered  here, 

Mr.  Squire  then  raised  the  subject  of  communication  equipment  on  the 
vehicles  and  asked  why  there  were  no  provisions  in  the  budget  for 
additional  radios  to  complete  the  installation  so  that  all  vehicles 
will  be  equipped. 

Mr.  Woods  explained  that  it  would  cost  about  $600,000  to  install 
radios  in  those  vehicles  not  now  equipped  with  them. 

He  said  that  all  the  new  subway-surface  cars  and  330  trolley  coaches 
to  be  ordered  will  come  radio-equipped,  in  addition  100  motor  coaches 
will  also  come  with  radios.     Every  piece  of  equipment  on  the  street 
then  will  have  a  radio. 

If  radios  were  installed  now,  they  would  have  to  be  junked  or  sold 
for  salvage  later. 

Mr.  Woods  then  gave  a  brief  report  on  the  progress  of  the  Police 
Transit  Detail  project,  which  is  in  the  hands  of  the  Police 
Department  Planning  and  Research  Bureau.     They  are  working  on  the 
problem  of  additional  funds,  and  manpower  and  housing  for  the  transit 
detail.     The  Muni  Railway  property  at  Turk  and  Fillmore  Streets 
has  been  one  suggestion. 

Mr.  Squire  then  requested  a  clarification  of  the  budgeted  $185,000 
for  uniforms.     Mr.  Madden  explained  this  item  in  detail  and 
furnished  Mr.  Squire  with  a  copy  of  his  report  to  the  Commission  on 
this  subject. 
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Steven  Margonis  of  the  San  Francisco  Study  Center,  1095  Market  Street, 
San  Francisco,  presented  to  the  Commission  a  copy  of  the  Study 
Center's  memorandum  to  the  Municipal  Railway  on  the  subject  of 
"Information  Gained  from  a  Muni  Foul-Up  of  the  Month  Contest," 
recently  conducted  by  that  organization. 

He  said  the  report  was  being  presented  at  the  budget  hearing  to 
demonstrate  public  interest  in  the  Muni  and  to  focus  continued 
attention  on  the  need  for  the  City  to  support  the  Muni  adequately 
at  budget  time.     He  then  briefly  summarized  the  results  of  the 
contest  and  concluded  by  saying  anything  that  is  expended  to  improve 
the  Muni  is  a  good  thing. 

Commissioner  Flynn  stated  that  he  was  making  a  two-part  editorial 
response  to  a  recent  KCBS  editorial  criticism  of  the  Municipal 
Railway  on  that  station  at  6:15  p.m.  and  9:15  p.m.,  and  again  on 
November  28.     This  would  answer  some  of  the  Study  Center's  questions 
about  "Where  the  Muni  is  going,"  he  said. 

Miss  Marguerite  Warren,  who  is  a  member  of  the  Council  of  Civic 
Clubs  and  Sunset  Community  Improvement  Association,  spoke  of  her 
concern  with  the  operator's  uniform  situation,  the  vandalism 
incidence,  the  accident  factor,  the  recruitment  of  operators, 
whether  defensive  driving  is  a  requirement,  revenue  loss  because 
of  the  BART,  cuid  whether  the  Muni  will  have  sufficient  equipment 
to  handle  increased  riders  and  maintain  schedules,  which  situation 
may  be  encountered  because  of  the  fuel  shortage  for  private 
automobiles. 

In  replying  to  the  questions  raised  by  Miss  Warren,  Mr.  Woods 
commented  as  follows : 

With  regard  to  the  uniform  inventory  reserve  stock  is  depleted;  all 
uniforms  have  been  assigned. 

The  proposed  budget  contains  a  request  for  $300,000  under  Reconstruc- 
tion &  Replacement  for  the  replacement  of  the  existing  upholstered 
seats  in  the  rear  of  all  motor  coaches  with  vandal-proof  plastic 
seats.     Plastic  seats  were  installed  in  40  motor  coaches  as  an 
experiment  and  were  found  to  be  very  satisfactory  and  lowered  the 
maintenance  cost  due  to  vandalism  considerably. 

The  accident  rate  has  been  dropping  about  20  percent  over  a  3-year 
period.     However,  while  the  department  is  doing  everything  in  its 
power  to  keep  the  rate  down,  the  cost  is  going  up. 

Mr.  Woods  explained  the  hiring  procedure  through  Civil  Service 
Commission  and  the  instruction  period  by  the  Railway.     The  use  of  the 
new  simulator  which  has  been  approved  by  the  Commission  will  be 
beneficial  in  revealing  in  advance  those  who  are  "accident-prone." 

Regarding  the  revenue  loss  due  to  BART  operation,  the  DeLeuxv  Cather 
study  stated  there  would  be  an  annual  loss  of  $400,000  just  due  to 
BART's  being  in  existence,  plus  $1,800,000  loss  because  of  the  Muni- 
Bart  transfer,  for  which  BART  will  pay  12-1/2  cents  per  ride,  which 
will  return  $900,000  to  City.     These  figures  are  only  estimates; 
once  the  system  goes  into  operation,  an  accurate  study  will  be  made 
of  how  many  people  board  BART  and  transfer  to  Muni. 
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With  regard  to  sufficient  equipment  to  take  up  the  slack  in  the 
event  of  a  major  impact  by  the  national  fuel  shortage,  Mr.  Woods 
pointed  out  there  are  many  factors  to  be  considered  should  such  a 
situation  arise.     San  Francisco  has  adequate  equipment  to  take  care 
of  off-peak,  and  Saturday  and  Sunday  riders,  but  not  enough  to  take 
oare  of  the  peaks  in  such  an  event.     This  would  be  a  national  problem, 
calling  for  staggering  of  working  hours,  school  hours,  etc. 

At  the  conclusion  of  her  comments.  Miss  Warren  stated  while  she  was 
never  in  accord  with  the  proposal,  she  is  now  beginning  to  think  the 
only  solution  is  to  place  the  financing  of  the  Municipal  Railway 
squarely  on  the  tax  rolls — $2.05  per  $100  valuation  would  pay  for 
the  $41  million  deficit — and  let  everybody  ride  free. 

Michael  S.  McGill  of  SPUR  (San  Francisco  Planning  and  Urban  Renewal) 
supported,  in  general,  the  proposed  Muni  Budget  for  1974-75.  He 
said  it  was  a  realistic  document,  without  any  fat. 

He  added  that  SPUR  is  updating  it's  Municipal  Railway  report  and 
anticipates  that  it  will  be  completed  by  January,  in  order  to  have 
a  role  in  the  budget  process. 


****** 


Water  Department  -  Presentation  by  Arthur  H.  Frye,  Jr.,  General 
Manager  and  Chief  Engineer. 

Total  Budget  $25,598,009  and  638  employees.     An  increase  of 
$1,701,936  and  7  positions  over  the  current  year. 

Mr,  Frye  explained  the  major  items  of  increase,  which  reflect 
primarily  needs  to  meet  increasing  obsolescence;  i.e.,  replacing 
obsolete  equipment,  adding  to  the  existing  plant,  meeting  growth 
and  technological  requirements  and  considerable  replacement  of  the 
outdated  distribution  system. 

Operations  and  Maintenance  reflects  an  increase  of  $770,831;  Capital 
Improvements  and  Replacements,  an  increase  of  $774,810. 

He  pointed  out  that  Water  Department's  budget  position  does  not 
reflect  the  furnishing  of  free  water  to  City  agencies  in  the  amount 
of  1,875,000  mgd,  which  evidences  strong  cooperation  in  relation  to 
the  tax  burden. 

Even  though  $4.6  million  is  requested  under  the  1974-75  budget  for 
capital  improvements,  Mr.  Frye  pointed  out,  this  is  still  $1  million 
short  of  needs  to  carry  on  the  program  of  long  range  improvements. 
A  rate  increase  is  needed,  and  must  be  in  effect  before  the  close 
of  the  current  fiscal  year,  to  provide  funds  to  meet  increasing 
growth  and  maintenance  demands  on  the  system.     In  addition,  part  of 
the  rate  increase  will  be  for  the  continuing  rising  costs  of  the 
over-all  operation. 


****** 
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Hetch  Hetchy  Project  and  Bureau  of  Light,  Heat  &  Power  - 

Presentation  by  Oral  L.  ftoore,  General  Manager,  Hetch  Hetchy  Project, 
Total  Budget,  $21,500,824,  an  increase  of  $18,748  over  the  current 
year. 

Bureau  of  Light,  Heat  &  Pov/er  -  Total  Budget,  $8,086,322,  an  increase 
of  $554,408  over  the  current  year. 

Mr.  Moore  reviewed  the  major  items  of  the  budget. 

The  largest  increase,  $355,246  in  the  BLH&P  budget,  represents  an 
increase  in  use  of  electricity  by  City  Departments  in  lighting  public 
buildings,  and  is  based  on  the  upward  trend  of  the  past  two  years, 
of  some  7  percent.     The  Airport  is  the  largest  user. 

The  opening  of  the  new  McAteer  High  School  and  modernization  plans 
for  other  schools  have  been  factors  in  the  projected  increase. 

Mr.  Moore  stated  that  the  budget  does  not  yet  reflect  effects  of 
any  voluntary  energy  use  curtailment  by  City  Departments.     If  any 
available  excess  electricity  should  occur  as  a  result  of  voluntary 
or  mandatory  reduction  in  energy  use,  Mr.  Moore  said  the  PG&E  would 
assign  City  industrial  customers  as  in  the  past,  which  would  reduce 
load  on  PG&E  electrical  facilities  and  result  ultimately  in  saving 
of  fuel. 

Mr.  Moore  explained  that  the  increase  of  $18,784  over  last  year's 
budget  consists  primarily  of  a  reduction  of  $363,067  in  Capital 
Improvements  and  Replacements,  a  reduction  of  $260,070  in  Bond 
Interest  and  Redemption,  and  an  increase  of  $770,8  31  in  Operation  and 
Maintenance  costs. 

In  addition,  the  power  which  is  furnished  by  Hetch  Hetchy  to  the  City 
departments  is  furnished  at  21  percent  below  comparable  PG&E  rates, 
which  represents  a  saving  to  City  of  $1  million. 


****** 


General  Office  -  Presentation  by  John  M.  Christensen,  Assistant 
General  Manager- Finance : 

Total  Budget  $771,278,  an  increase  of  $26,774  over  the  current 
budget. 

The  increase  is  largely  personnel  costs,  as  with  the  other  depart- 
ments  ($21,087),  plus  $2,000  increase  for  travel  allowance,  and 
$5,600  replacement  of  one  car. 


****** 


On  motion  of  Commissioner  Diviny,  seconded  by  Commissioner  Byrne,  the 
1974-75  estimated  budget  was  amended  to  increase  by  $250,000  the 
Municipal  Railway  fuel  appropriation,  and  the  entire  budget  for  all 
PUC  departments  was  then  adopted  by  Resolution  No.   73-042  8. 


****** 
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I 


Resolution  No,  73-0439 — Completion  of  WD  Contract  No.  152  3 — Laying  of 
Mains  in  Market  Street  between  Steuart  Street  and  Powell  Street 
Station  and  from  9th  to  11th  Streets;  and  approving  execution  of 
Agreement  of  non-prejudice  regarding  work  under  dispute. 

H.  C.  Medbery,  Water  Department  Assistant  General  Manager,  presented 
an  explanation  of  the  conflicts  which  resulted  between  the  Water 
Department  contractor  and  other  contractors  and  utilities  in  the 
area  as  a  result  of  the  unforeseen  adverse  conditions  along  Market 
Street. 


Resolution  Nos, 73-0445  and  73-0446,  approving  the  acquisition  of 

two  parcels  of  property  at  22nd  and  Indiana  Streets  for  the  Municipal 

Railway  Transit  Improvement  Program  storage  and  maintenance  facility. 

Rino  Bei,  TIP  Project  Manager  stated  only  one  parcel  remains  to  be 
acquired  and  agreement  has  been  reached  on  this. 

The  Commission  congratulated  Director  of  Property  Wallace  Wortman 
and  his  staff  for  their  diligence  and  negotiating  ability  in 
securing  this  entire  section  of  property  for  the  Municipal  Railway 
without  having  to  resort  to  condemnation. 


****** 


****** 


Communications : 


None 


****** 


Roll  Call: 


All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 


<john  C.  Parrel  1 
Secretary  and  Assistant 
General  Manager 


73-230 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTpf^fi^8At)f^Ff^^|SCO 
RESOLUTION  No.. 


RESOLVED,  That  the  budget  estimates  for  the  fiscal  year 
1974-75,  as  prepared  by  the  General  Manager  of  Public  Utilities, 
and  which  have  been  filed  by  said  executive  with  the  Public 
Utilities  Commission  and  acted  upon  by  said  Commission,  and  upon 
which  budget  estimates  and  proposals,  public  hearings  have  been 
held  by  said  Commission,  be  and  the  same  are  hereby  approved  for 
the  following  amounts: 

Bureau  of  Light,  Heat  and  Pov/er  jr  $  8,086,322 

General  Office,  Public  Utilities  Commission    '  771,278 
Municipal  Railv/ay    /  70,253,255>.  ^  . 

Water  Department  25,59  8,009 

Hetch  Hetchy  Project  21,500 ,824 

$126,209,688 

and  be  it  further 

PJESOLVED,  That  the  budget  estimates  in  the  amounts  indicated 
be  filed  with  the  Controller  in  accordance  with  the  provisions  of 
Charter  Section  6.200. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  Its  meeting  oj   ^    - " 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NcTt. 


--.an 


RESOLVED,     That  this  Commission  hereby  awards  to  Abbett  Electric 
Corporation  as  the  lowest  regular  and  responsible  bidder j  Hetch  Hetchy  Contract 
No a        J  Alternate  B,    Replace,  Repair  and  Paint  Steel  Trolley  Poles,  in  the 
amoimt  of  $30i^21,0C,  and  that  all  other  bids  for  this  work  are  hereby  rejected. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  7  ]m  .  , 

at  its  meeting  of.   f  :    '/  /,   .7  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  hereby  awards  to 
L.K.  Comstock  &  Company,  Inc.,  2675  Folsom  Street, 
San  Francisco,  California,  94110,  as  the  lowest  regular 
and  responsible  bidder,  Hetch  Hetchy  Contract  No.  488, 
Installation  of  San  Jose  Avenue  Storage  Track  Trolley 
System,  in  the  amount  of  $10,800.00,  and  that  all  other 
bids  for  this  work  are  hereby  rejected. 

This  av/ard  is  subject  to  approval  of  Urban  Mass 
Transportation  Administration. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


NuVEMB^R  2  7  19"^-* 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILItlES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nor  ^ 


\\-iiBMp,.'^A^ ,  Ar>  i/i<3ei\t ■.vrfe  of   Lease  was  encertt?:;   Jnto  l;.y  '-aii 

RESOLVED,    That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  and  the  City  Attorney,  hereby  approves  collections  and 
damage  claims  which  the  Department  has  against  miscellaneous  debtors  made 
during  the  month  of  October,  1973 •     *  ■    -  -  ,  i   •;  -    ;    -  .  -  .v. 

^  -^■r  ,^^      Bureau  of  Light  Heat  and  Power      j  -f,  ^^l,.;"^...^  $7,^^8.6? 

Bureau  of  Delinquent  Revenue  "  *  "     "*    "  '  237.3^ 

$7,686.02 

T , 17 f»    t  i-i    'vii'  i ,   *  --O'  ',     '"^^'"j  C"       if  "1- ',.  •  ■■       '  ,'. 

r.  J:!  :  ■  ( ' .  "  >.,.-:  L"' ,    r  h.  a  * :     M     '':     ;  ^  i  '?  v  i  .  r  i       r  ^ :  •    a  o  r-  ■  >  s 

c: .1  ;3 1 V  • ',n 't      riZ!;^^   c-h'::^:'..^  ::.he   ^.U'.  •  ^- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  it5  meeting  of.  -  ' 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  ^  ^."^O^CIS 


WHEREAS,  An  Indenture  of  Lease  was  entered  into  by  and 
between  the  City  and  County  of  San  Francisco,   Lessor,  and 
SUNOL  NURSERIES,  Lessee,   for  agricultural  purposes  only, 
i.e.  the  growing  of  nursery  crops,   for  a  term  of  nine  (9) 
years  commencing  November  1,   1965  to  and  including  October  31, 
1974,  on  25  acres  of  City  property  in  Alameda  County,  under 
the  jurisdiction  of  the  San  Francisco  Water  Department,  as 
authorized  by  Public  Utilities  Commission  Resolution  No, 
66-0084,   adopted  February  1,   1966;  and 

A  1  WHEREAS,   It  is  of  mutual  interest  to  both  City  and 
Lessee  to  modify  said  lease;  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  execution  of  the  Supple- 
mental Agreement  modifying  the  SUNOL  NURSERY  Lease  executed 
February  1,   1966,   a  copy  of  which  Supplemental  Agreement  is 
on  file  with  Commission's  Secretary,   so  as  to  provide  for 
the  extension  of  lease  period  to  October  31,   1976  at  an 
annual  rental  of  $3,7  50.00  per  year  commencing  retroactively 
from  November  1,   1973;  and,   in  addition  thereto,   an  option 
to  Lessee  to  negotiate  for  two  additional  3  year  terms;  and 
an  increase  in  property  damage  insurance  to  $25,000,   and  an 
increase  in  the  amount  of  the  faithful  performance  bond  in 
a  sum  equal  to  6  months  of  yearly  rental. 


I  }ieTehy  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

NOVEiviBtiR  2  7 


at  its  meeting  of. 


'scretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Noi^SuCZjiJJjtxJkMS 


WHEREAS,  an  Indenture  of  Lease  was  entered  into  by  and  between 
the  City  and  County  of  San  Francisco,  Lessor,  and  VELMA  DEE  MILLER, 
an  individual.  Lessee,  for  agricultural  grazing  purposes  only,  for  a 
term  of  3  years ,  plus  option  for  3  additional  years ,  commencing  Nov- 
ember 1,  1972,  on  285  acres  of  City  property  in  Alameda  County,  under 
the  jurisdiction  of  the  San  Francisco  Water  Department  at  an  annual 
rental  of  $2,370.00,  and  authorized  by  Public  Utilities  Commission 
Resolution  No.   72-0361,  adopted  October  24,  1972;  and 

WHEREAS,  since  execution  of  said  lease,  the  following  breach 
or  nonperformance  of  the  lease  provisions  have  occurred: 

a)  Inability  of  lessee  to  make  timely  rental  payment  when 

due; 

b)  Inability  of  lessee  to  secure  and  provide  to  City  the 
required  public  liability  and  property  damage  insurance; 

c)  Inability  of  lessee  to  obtain  and  deliver  to  City  the 
required  faithful  perf omance  bond. 

WHEREAS ,  such  breach  or  nonperformance  of  lease  provisions 
has  led  lessee  to  accede  to  a  termination  of  the  lease  agreement 
with  City  without  penalty,  effective  October  31,  1973,  with  a  rever- 
sion to  the  City  of  the  property  involved  for  its  immediate  utiliza- 
tion. 

NOW,  THEREFORE,  BE  IT 

RESOLVED,  that  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  terminate  said  lease  to 
VELMA  DEE  MILLER,  without  penalty,  effective  upon  adoption  of  this 
resolution  by  Commission,  retroactive  to  October  31,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a.(«™««„g„f_  NOVEMBER  2  7  1973 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  ^r^."^^' ^M%it(lM 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  285-acre  AGRICULTURAL  GRAZING  LEASE  to  ROBERT 
REED   (copies  of  which  lease  are  on  file  with  Commis- 
sion's Secretary),   of  certain  Water  Department  , ,. 
property  located  in  Alameda  County  (Water  Depart- 
ment Drawing  B-3701) ,   for  a  term  of  one   (1)  year, 
commencing  November  1,   197  3,   at  an  annual  rental  of 
$3,800.00,   subject  to  all  the  terms  and  conditions 
set  forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


Secretary  and  Asstitant  General  Managi 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  Of  UAH  rRANCISCO 


RESOLUTION  Mn<^  ^.  'j^K^^ 


RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 

WD  Contract  Wo.  1621 — Laying  of  8-Inch  Ductile  Iron 
Main  in  Montcalm  Street  between  Peralta  Avenue  and 
Macedonia  Street 

and,  be  it  further  •  : 


RESOLVED,  That  in  accordance  with  the  provisions 


of  Chapter  31,  Section  31.22(a)  of  the  San  Francisco 
Administrative  Code,  this  project  is  included  as  part 
of  Department  of  Public  Works '   street  improvement 
project  and  has  been  declared  to  have  a  negative  effect 
on  the  environment  under  File  No.  EE- 7 3. 6. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  . 


iviBhR  2  7  ic 


\ 


J' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  n'^3."~Q436 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department 
Contract  No.  1636  -  Cement  Mortar 
Line  16-Inch,  20-Inch,  22-Inch  and 
24-Inch  Pipe  In  Battery,  Sansome,  ; 
Scott  and  Other  Streets  -  to 
Raymond  International  Centriline 
Department  in  the  net  amount  of 
$230,940.00,  and  all  other  bids  for 
the  above  described  work  are  hereby 
rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  tts  meeting  of  ilvliuu^,  .  j(  ->   

^^^^        Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNT 
RESOLUTION 


CITY  AND  COUNTY  Of  SAN  FRANCISCO 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $1,028.00; 
approves  Final  Payment  in  amount  of 
$574.10,  in  favor  of  Kennelly  and  Regan 
Construction  Company  under  Water 
Department  Contract  No.  1544,  Laying 
of  8-Inch  Ductile  Iron  Main  In  Gardenside 
Drive. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION  ^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoiT 


or 


RESOLVED,  That  this  Commission 
accepts  the  work  as  ^atisf actorxly 
compLted;  approves  F.n^^ 

:  •  ohnltoA'and  Son,  under  Water 

-     Department  Contract         J-^^^ • 
liiate  Bay  Bridge  Pump  Station. 


I  hereby  cert^'f,  th.t  the  foregoing  resolution  was  adopted      the  Pubhc  Utilities  Comrr^ssion 

mtm:  i  2  7  197^,    ,        „  _^ 

at  its  meeting  of.  .   Cl  -.  .^      ^  ^  {^M/l^ 


'f     Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.i  %^"!.'?,>''  ■■fcV'^ 


WHEREAS  J  vjork  under  Contract  WD-li?23  has  been 
completed  by  McGuire  and  Hester,  Contractor,  and 

'}  „    }     'i  ' 

WHEREAS,  a  claim  for  extra  compensation  for 
additional  work  has  been  filed  with  the  City  and 
County  of  San  Francisco  under  subject  contract,  and 

■  ^  <■'."  ■ ', 

'WHEREAS,  the  City  Attorney's  office  has 
recommended  payment  of  all  sums  admitted  by  City  to  be 
due  and  not  in  dispute  of  the  said  contract,  and  n en • 

ViHEREAS,  it  is  the  desire  of  the  Contractor 
and  the  City  that  final  payment  be  made  without 
prejudice  to  the  rights  of  either  party  in  connection 
with  the  above  mentioned  dispute,  „  .  .; 

Now,  THEREFORE,  BE  IT  RESOLVED,  That  this 
Commission  hereby  approves  all  of  the  terms  and 
conditions  of  that  certain  agreement  relating  to  said 
subject  between  the  City  and  County  of  San  Francisco, 
Public  Utilities  Commission,  and  McGuire  and  Hester, 
a  copy  of  which  is  on  file  in  the  office  of  this 
Commission,  and  authorizes  the  General  Manager  of 
Public  Utilities  to  execute  said  agreement  on  behalf  of 
this  Commission  and  the  City  and  County  of  San  Francisco. 

And,  BE  IT  FURTHER  RESOLVED,  That  this 
Commission  accepts  the  v/ork  as  satisfactorily  completed, 
approves  Credit  Modification  of  Contract  in  the  amount  of 
|l6,3^3.S5  and  approves  final  payment  in  the  amount  of 
$25,001.86  to  McGuire  and  Hester,  under  Water  Department 
Contract  •WD-1523^  Laying  of  4-Inch,  6-Inch,  8-Inch, 
12-Inch  and  l6-Inch  Ductile  Iron  and  22-Inch  Steel  Mains 
in  Market  Street  betvjeen  Steuart  Street  and  Pov/ell  Street 
Station  and  from  9th  to  11th  Streets,  and  allows  II6  days 
unavoidable  delay  as  follows: 


Delayed  start  by  Contractor- 

18 

days 

Additional  vjork  ordered  by  the 

Water  Department 

74 

days 

Defective  material  furnisli^ed  by 

Water  Department 

9 

days 

Mobilization  and  demobilization 

5 

days 

Adverse  weather  conditions 

5 

days 

Change  in  alignment  ordered  by 

Water  Department 

2 

days 

Conflict  vjith  other  Market 

Street  contractors 

1 

day 

Waiting  for  permission  to  lay 

through  P.T.  &  T.  vault 

1 

day 

Shut  dovm  due  to  'demonstration' 

on  Market  Street. 

1 

day 

Total 

116 

days 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

-'inn,,,  , 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY.  O 
RESOLUTION  Nt). 


CITY  AND  COUNTY.  OF  SAN  FRANCISCO 


WHEREAS,  The  Board  of  Supervisors  by  Resolution 
No.   705-73  dated  October  19,  1973  has  established  a 
Board  of  Supervisors  Committee  for  Transit  Improvement 
and  a  Citizens  Advisory  Panel  to  monitor  implementation 
of  recommendations  to  the  Board  of  Supervisors  for 
transit  improvement  in  the  City  and  County  of  San 
Francisco. 

WHEREAS,  The  Committee  shall  consist  of  two  members 
appointed  by  the  Public  Utilities  Commission,  one  of  - 
whom  shall  be  a  member  of  the  Commission,  and  the 
other  may  be  a  staff  member;  one  member  appointed  by 
the  City  Planning  Commission,  who  shall  be  either  a 
Commission  member  or  the  Director  of  City  Planning, 
and  the  Director  of  Public  Works  or  the  City  Engineer 
as  designated  by  the  Chief  Administrative  Officer;  two 
members  from  the  Board  of  Supervisors ;  and  three 
residents,  whose  expertise  and  knowledge  can  have  direct 
influence  upon  the  formulation  of  transit  plans  for  San 
Francisco,  to  be  appointed  by  the  Board  of  Supervisors; 
now,  therefore,  be  it 

RESOLVED,  That  the  two  members  appointed  by  this 
Commission  shall  be:  <:    ;    3?-  > 

Joseph  P.  Byrne    -    Commissioner  -"^  ■       .  It 

'  ■*       John  M.  Woods      -    General  Manager,    •  • 
^  ,  Municipal  Railway 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBFR  2  7  19?-^ 


at  its  meeting  of . 


J  ^^^'^^'"'y        Assistant  General  Man 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N(^.  '3-0441 


^    r.„.  />'JC.--«.7?,  th«  i^.'c': Salary  Stai'idardiaatlos; 

VJHSREAS,  There  are  existing  Municipal  Railway  routes  which 


are  difficiilt,  if  not  impossible,  to  serve  with  existing  revenue 
vehicles;  and 


V'/HEREAS,  Area©  of  San  Francisco  not  already  enjoying  Muni 

!.~  to  lit:.  -  A.^:id 

service  might  be  added  to  the  existing  750  mile  network  of  Municipal 


Railway  routes;  and 

WHEREAS,  Conversion  of  a  bus  now  in  revenue  service  would  be 

the  most  expedient  and  economical  method  of  securing  valuable  test      -  • 

'  "^-^  '.V 

data  on  mid-size  vehicles;  and 

WHEREAS,  A  spare  vehicle  is  urgently  required  for  use  on  the 
39  CO  IT  LUIS;  and 

WHSREjIS,  Said  bus  conversion  is  a  necessary  and  desireable    ..  ^^.^ 
addition  to  the  fleet  of  Muni  revenue  vehicles;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor's  recommendation 

to  the  Board  of  Supervisors  for  approval  of  Municipal  Railway's  request 

for  Supplemental  Appropriation  in  the  amount  of  $8,500  to  the  credit 

of  the  following  appropriations:  -^      'rf'-  'I   i-j--'^  x^-j-  .t  ^-^ 

FROM:    3«735a30<.002  Wages 

3.735o300.988    Materials  and  Supplies,  M.T.C. 

TO:        3 • 735 • ^00 o 001    Equipment -Conversion  of  Bus 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

aiu^c^gof.  mmn-}(  z  7  1973       .    ..  ^ 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCiSCO 

 „.'0^  ^ 

RESOLUTION  No.   i-LiitlK:^ 


WHEREAS,  Ordinance  No.  2^7-72,  the  1972-73  Salary  Standardization 
Ordinance  for  platform  operators  of  the  San  Francisco  Municipal  Railway, 
provided  for  a  $7,000  life  insurance  benefit  to  said  operators;  and 

WHEREAS,  Prompt  implementation  of  this  provi?3JDn  was  not 

due  to  litigation;  and  ...     ,•      oh <?»t  ?1  ,   1  Q  7  ."^ ,   r>^'rwv*t-.  c 

WHEREAS,  Acting  on  the  advice  of  the  Controller  and  the  Purchaser 
of  Supplies,  the  San  Francisco  Municipal  Railway  self -insured  obliga- 
tions arising  xinder  this  life  insurance  benefit;  and 

WHEREAS,  This  self-insurance  resulted  in  a  saving  of  approximately 
S^3,000  to  the  City  and  County  of  San  Francisco  and  to  the  Municipal 
Railway;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor's  recommendation 
to  the  Board  of  Supervisors  for  approval  of  Municipal  Railway's  request 
for  Supplemental  Appropriation  in  the  amount  of  Sif2,000  to  the  credit  of 
the  following  appropriations: 

FROM:    2,735.000o000    Reserve  for  Adjustment  S^2,000 

TO:        2«735»8l5.000    Miscellaneous  Insurance 

Claims  -  Group  Life  $42,000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
ax  \ts  meeting  of.  


■^7 — '—±.  —  

'  Secretary  and  Assistant  General  "Maruxger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  F^HC\^<^ 
RESOLUTION  No  


RESOL\^D,  That  this  Coimnission  hereby 
aonroves,  in  accordance  with  Resolution  No. 
73-0400,  adopted  October  23,  1973,  payment  of 
claims  in  amount  of  $20,496.97,  made  by  the 
Municipal  Railway,  month  of  October,  1973,  per 
Revolving  Fund  Payment  Requests  Nos .  6435, 
6456,   6464,   6470,  6474. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pub]ic  Utilities  Commission 

NOVFMBER  2  7  iq?^  ' 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N<4.  ^     '  ^''l^A^i- 


,   iht    rt  ■M.'as.j,  t  ovenieri  c  i/rogrcim  of  t  h k-  s       Fi-'iri  '■ 

Kailw^iv  inc.'  ..v^io-i  t.ae  acquisition  of  nev/  iRoto.   :"?o«"ch  f .1 1. 


WHiaEAS,      RESOLVED,  That  this  Cominission  on  the 


has  b 


recommendation  of  the  General  Manager  of  Public  Utilities, 


Department  Managers,  and  the  City  Attorney,  hereby  approves 
ii  cancellations  and  write-offs  of  uncollectible  account  re- 
ceivable which  is  more  than  ninety  days  past  due  and  the  ^ 
4  1 '7.)    adjustment  of  accounts  receivable,  month  of  October,  1973, 

per  list  of  October  31,  1973   $363.10 

VvHi..i.u.J.  V,      RESOLVED,  That  this  Commission  hereby  - 
approves  compromise  settlements,  month  of  October  1973  - 
total  amount  billed:     $2,960.40;  total  compromise  settle-"' 


'■o . 


ments:     $1,973.27  -  and  approves  Collections,  month  of 


ana 


October,  1973,  amount  of  $3,389.31,  for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against  miscellaneous 
debtors,  per  lists  of  October  31,  1973.  ' 


t.  .j.  X  s,. 


-CLP  3  :      <aJ  - 


'J  J 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NUVEMBhR  2  7  19?-^ 


at  its  meeting  of.^ 


-4 


f    ^7     Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  KKANCiSCO 

RESOLUTION  ~*.?r,rr 

VJHEREASy  The  Transit  Improvement  Program  of  the  San  Francisco 
Municipal  Railway  includes  the  acquisition  of  new  motor  coach  facilities 
and  ......         1  :^r'aiil?i  t  i'r^n  or  i^'M  s  'n-ooercy  anacr  rne 

_      WHEREAS,   The  property  at  22nd  and  Indiana  Streets  has  been 
approved  as  the  logical  site  by  all  City  and  Federal  agencies;  and 

WHEREAS,  The  major  portions  of  the  area  have  been  vested  in 
the  name  of  the  City;   and    ■■■'_rxi}.iy,  ,  'r.:::y:ryr  fcary^.-t.  1:  vie  il  ;  ;.y    ■      '.r  v or>on 

WHEREAS,   Jrotha  H.   Smith  has  offered  Lots  1,   6  and  7,  Block 
4170  for  sale  to  the  City  for  forty-two  thousand  dollars  ($42,000.00); 
and 

WHEREAS,   These  funds  will  be  available  in  Appropriation  No. 
2.735.971.200;  and 

WHEREAS,  An  agreement  has  been  reached  with  the  Central 
Relocation  Services  for  necessary  action  under  the  Uniform  Relocation 
Assistance  and  Real  Property  Acquisition  Policies  Act  of  1970;  and 

WHEREAS,  The  acquisition  of  this  property  is  necessary  for 
the  fulfillment  of  the  entire  Transit  Improvement  Program;  and 

WHEREAS,   This  property  will  be  leased  to  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  for  the  installation  of 
necessary  improvements  in  the  form  of  hard  stands,  maintenance  and 
service  facilities  and  combined  central  shops  for  the  Municipal  Rail- 
way motor  coach  operations  for  subsequent  lease-back  to  the  City;  now, 
therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  acquisition  of 
this  property  from  Jrotha  H.  Smith  for  the  sum  of  forty-two  thousand 
dollars    ($42,000.00);   and  be  it  further 

RESOLVED,   That  the  Director  of  Property  is  hereby  authorized 
to  proceed  with  the  necessary  preparation  of  documents  to  effect  the 
purchase  of  the  property;   and,  be  it  further 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  ' 


Secretary*  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No._^ 


RESOLVED,   That  this  Coinmission  recoiranends  to  the  Board  ot 
supervisors  approval  of  the  acquisition  of  this  property  under  the  ^txes; 
terms  stated  above  as  a  major  step  towards  the  improvement  of  mass 
transit  in  the  City;   and  that  the  Board  approve  the  leasing  of  the  ^ 
property  to  the  San  Francisco  Municipal  Railway  Improvement  Corpora- 
tion for  the  purpose  of  installing  major  transit  facility  improvements 
■z.ne  Cicyr  •'•J.n?^- 

therein. 

WHEREAS,   Robert  Miller  Warnock  has  offered  Lot.  4,  Block  417C 
to  the  City  for  six-t]-iousand  and  five-hundred  and  twenty-five 
:i':>i:.f.rs    (36,525.00)  ?  and 

S,  These  funds  will  be  available  i.n  Apprcp cia t i on  "Jo , 
2  .  7     ,.  971 ,  200;  and 

WiiEREi\S,  An  agreement  haz  been  ri^ached  with  the  Centr--il 
Ueir,.-c.er  i  on  Services  iox:  necessary  accion  under  the  Uniforrr  l-^elocation 
st-fince  and  Real  Property  Acquisition  Policies  Act  cf  1970?  and 

WHBPJBAS ,  The  acquisition  of  thxs  proper ry  is  necessary  for 
the  fulfillment  of  the  ^-.ntir--:  Transit  Improvt;iM::i:.t   Program;  and, 

WHEREAS ,  This  property  w'ill  be  l-^aced  to  uhe  San  Franc is-co 
\'u.iicipal  Ra.il.v?ay  iRiprovement:  Corporation  f'^ r  ch'-v  .installation  of 
necessary  impro vcr.;.ents  in  the  f'-  ■•iii  cf  harri  st3'':\:     iviam tenci^-ce  and 
■  -  I  ■■,         facili  i:  J ^nd  cciabin-'-i  co^-vtraj.   'c;riops  '^o:c   the  n-Uj^;  i:':.  i.pal  r.c'ii- 
'  ;y  ;:0^';r  codcb  0;^>c  i:^)  i:  .i.'.....     .o::  subsequent.   :.  ;-'.a-=:e"V> -^ck  to   ttc  Cii:y; 

•  'O'v'   t. ' ■■   i:  '"'f'^re,   d<j  ..; 

KLSOhVYXi,   I ii -3  L   cn  :  t:  Co-'iirci ss ion  apr  -re- v the  acquis i  t  Ion 
'  property  from  Robert  K.i  !  l^-.c  Warnock  for  ^       sum  of  six  \:  ho  as  and 
f:  \M^  nundred  a;^:!  tv'-enty-i  Ive  dollars    ($  t  ,  52  ^ .  (H'i )  ;   and  b-?:  rz 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^RiVLiV;btH  c  7  ""Q'n 

at  its  meeting  of.  _  fl:^  ^  ^/  ^  yi  /> 


Secretary  mid  Assistant  General  Manager 


1  > 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 

RESOLUTION  No^flSz^MS 

WHEREAS,   The  Transit  Improvement  Program  of  the  San  Francisco 
Municipal  Railway  includes  the  acquisition  of  new  motor  coach  facilities; 

r.  .  r-         ,    WHEREAS;,  The  property  at  22nd  and  Indiana  Streets  has  been 
approved  as  the  logical  site  by  all  City  and  Federal  agencies;  and 
^urr.     WHEREAS,  The  major  portions  of  the  area  have  been  vested  in 

the  name  of  the  City;   and       -  •  •  ,  -  -  .  .  .  ,  

tr.-u.    WHEREAS,   Robert  Miller  VJarnock  has  offered  Lot  4,   Block  4170 
for  sale  to  the  City  for  six-thousand  and  five-hundred  and  twenty-five 

dollars    ($6,525.00)  ;   and    ,  .  >  y   ins  t-^.  II  juna  n.s  U" :      ^  ..-.S'j.':.  i.Jvii. 

WHEREAS,  These  funds  vzill  be  available  in  Appropriation  No. 
2.735.971.200;  and 

WHEREAS,  An  agreement  has  been  reached  with  the  Central 
Relocation  Services  for  necessary  action  under  the  Uniform  Relocation 
Assistance  and  Real  Property  Acquisition  Policies  Act  of  1970;  and 

WHEREAS,  The  acquisition  of  this  property  is  necessary  for 
the  fulfillment  of  the  entire  Transit  Improvement  Program;  and 

WHEREAS,  This  property  will  be  leased  to  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  for  the  installation  of 
necessary  improvements  in  the  form  of  hard  stands,  maintenance  and 
service  facilities  and  combined  central  shops  for  the  Municipal  Rail- 
way motor  coach  operations  for  subsequent  lease-back  to  the  City; 
now  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  acquisition 
of  this  property  from  Robert  Miller  Warnock  for  the  sum  of  six  thousand 
and  five  hundred  and  twenty-five  dollars    ($6,525.00);   and  be  it 
further 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Vtilities  Vommission 


at  its  meeting  of._ 


J      Secretary  and  Assistant  General  "Manager 


\  I 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF.SAN  FRANCISCO 

RESOLUTION  No.l!3i:^446 


RESOLVED;,   That  the  Director  of  Property  is  hereby 
authorized  to  proceed  with  the  necessary  preparation  of  docu- 
ments  to  effect  the  purchase  of  the  property;   and;,  be  it  further 

^'       RESOLVED^   That  this  Comraission  recommends  to  the  Board 
of  Supervisors  approval  of  the  acquisition  of  this  property  under!^,, 
the  terms  stated  above  as  a  major  step  towards  the  improvement  of 
mass  transit  in  the  City;   and  that  the  Board  approve  the  leasing 
of  the  property  to  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  for  the  purpose  of  installing  major  transit  facility 
improvements  therein.  v-j-Cii- 

of  thy'i  oi   tae  City  and  Co\.:.  - 

F  r  &■  1 5C  \.  s  cc ;  ana 

wH^FJiiit,   Sucn  rapaxrs  lausc  i;je  jcnac-  '  '  -    "  ly  to  x-?  '    ■  - 

iiit'^<:-j;x of  tucse  &Lrsi^eC5  -a,.>o  ot  the  re  ion 

r,o  *s.tiitar<at<i  aa*,arau  t-o  the  gener.-^ii  public;  there  tore,  ue  xr. 

RESO'LVBi/ ,  T.;i<Au  ciroe  oe^.nc;.  o.t  tne  essence,  this  Cc^-i-^^.*--  •  on  xn 

■;^ccordarii;;e  wj.cr.  orovis?  j  m;:         '?ection  6 ,  JO  of  the  cr^tivci 
,  '^y  ^  dnci  a 

-  .cv:--.;.:..  .   .  .  eerier  gei*".-^^      ..^.^  ... 

^  ^,  . .,;  ■    -^ad ,  ce 

,   '>'i£iL  iiiie  oile.."  i.>o  e  is  h-  v^sd  to 

'     » 7  iM'C  ,     -        A;.Ji.rrv  .        ,  ion  .  74c  '-'IS.  Or>n  co  ■  for  said 


I  l»«reby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  '  ^JVEMBFR    o  /  1^-;73 
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StfCTfftary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


:xEoOLYED,   Tbai;  on  rec ciiiivt;na at: ion  oi   ^        :       .  ■:■ 

WHEREAS,  An  emergency  condition  has  existed  in  San  Francisco 
since  Wednesday,  November  21,  1973,  at  2:45  PM,  due  to  a  broken  16" 
Sunset  Reservoir  feeder  main  at  34th  Avenue,  approximately  100  feet 
south  of  VJawona  Street;  and 

WHEREAS,  The  above  water  main  break  resulted  in:  extensive  --^^j^ 
damage  to  street  and  sidewalk  paving,  leaving  a  portion  of  34th 
Avenue  impassable  to  traffic;   several  dwellings  on  34th  Avenue  with- 
out ingress  or  egress  for  vehicles;  the  scattering  of  debris  over  a 
large  area  also  created  an  extreme  hazard  to  pedestrian  and  vehicular 
traffic;  and  severe  damage  to  homeov/ner  landscaped  areas;  and 

Mr      WHEREAS,  The  broken  water  main  has  impaired  water  service  to 
the  general  area;  and 

WHEREAS,  Emergency  repairs  to  the  street,  sidewalk  and  water 
main  are  necessary  to  restore  normal  vehicular  and  pedestrian  traffic, 
to  carry  on  the  operation  of  the  San  Francisco  Water  Department  with- 
out interruption,  and  to  protect  the  interests  and  safeguard  the 
health  and  welfare  of  the  citizens  of  the  City  and  County  of  San 
Francisco;  and  .  • 

WHEREAS,  Sucn  repairs  must:  oe  maae  expeditiously  to  res-core  tne 
imiegri-cy  of  tnose  streets  ana  of  the  Water  distrilDu-cion  system,  anu 
•CO  eliminate  na^aras  to  the  general  public;  there  tore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission  in 
accordance  wicn  tne  provisions  of  Section  6.30  of  the  Administrative 
Code,  hereby  declares  the  existence  of  an  emergency,  and  directs  the 
General  Manager  of  Public  Utilities  to  effect  such  emergency  repairs 
in  the  most  expeditious  manner;  and,  be  it  further 

RESOLVED,  That  the  Controller  be  and  he  is  hereby  requested  to 
transfer  funds  in  the  amount  of  $45,000  from  Appropriation  No. 
3.747.000.000  to  Appropriation  No.  3.746.715.000  to  provide  for  said 
emergency  repairs.  .    ^    .  .  .  , 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
CITY  MIL  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  7$--0428-MR 

RESOLVED,  That  on  recomjnendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litTgated  Settlements 
CC     Chester  Chan 
TO     Pannie  Ohayon 


Date  of  Accident 

July  19,  1975 
July  12,  1972 


MC 


RESOLVED,  That  the  portion  of  Resolution 
73-0317-MR  adopted  8-28-73,  pertaining  to 
the  sum  of  $664. 55  payable  to  State  Farm 
Insurance  Company  and  Brian  R.  Van  Sant 
and  Lisa  Eo   Van  Sant,  be  RESCINDED. 


Litigated  Settlements  -  CA  Office 
CC    Rose  B.  Abrams 
SC    Soon  Yung  Ahn 
TC    Waltraut  Doe hi 
MC    Seth  Eames 

MC  Lucy  lo  Goveia  individually 
and  as  guardian  ad  litem  of 
Tami  Goveia,   a  minoi^ 


SC 

SC 
SC 
TC 


Frank  Leal,  Carolyn  Patoni 
ajid  Maiy  Infanto 

Patricia  Ann  Palumbo 

Darlene  Roberts 


August  24,  1970 

January  14,  1971 

July  5.  1972 

March  12,  1969 

March  2,  1970 
('1^,200.00  Lucy) 
($     300.00  Tami) 

September  4,  1970 


February 


1970 


January  14,  1971 


Daisy  Treat  and 
Jerry  N.  Taylor 


Settlement 

$  3,000.00 
2,050.00 


Judgments  -  None 


October  29,  197O 
(S     900.00  Treat) 
(?.3,000.00  Taylor) 
(and  City  to  dismiss  cross-complaint) 


-664.53 

55,000.00 
17,000.00* 
7,500.00 
1,900.00 
3,500.00 

a, 000, 00 

2,750,00 
12,500.00* 
3,900,00 


96,435.^7 


*ApprOo   3. 735. 804. 999  $29,500.00 
Appro.   3.735.804,000  $66,955-47 

$96,455.47 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  27,  1973 » 


Secretary  and  Assistant  General ^M^nager 


H  E  M  O  R  A  N  D  U  H 


November  20,  197  3 


TO:    .I4EilBERS,   PUBLIC  UTILITIES  COIL^ilSSION 
H.  V7elton  Flynn,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
Louis  A.  Petri 
Joseph  P.  Byrne 

FROM:     John  D.  Crowley 
General  Manager 

SUBJECT:     Public  Utilities  Conimission 
Budget,  1974-1975 


The  combined  budgets  of  Pui^lic  Utilities  Commission  departments 
total  $125,959,6  3$.     These  funds  are  required  to  support  the 
services  provided  by  the  Bureau  of  Light,  Meat  and  Power,  the 
Municipal  Railv;ay,   the  Water  Department,   the  Hetch  Hetchy  V7ater 
and  Power  System,  and  their  3,  80  8  em.ployees. 

Analysis  of  the  budgets  highlights  many  supplem.ental  funding 
requests  that  have  been  sucm.ittcd  since  tne  adcotion  of  the 
current  19  7  3-19  74  budget;   the  need  to  provide  the  level  of  ser- 
vice requested  and  required  by  the  people  of  San  Francisco;  the 
dire  need  to  upgrade  and  supplemient  our  equipment  and  plants; 
and  the  increased  cost  of  providing  service. 

The  Municipal  Railv:ay  is  currently  endeavoring  to  obtain  personnel 
authorized  in  this  year's  budget  and  to  utilize  the  funds  provided 
to  upgrade  its  service  in  conform.ance  with  expressions  emanating 
from  all  sections  of  the  City.     The  nev;  budget  is  tightly  drav:n  to 
cover  some  recognized  gaps  and  achieve  the  performance  level 
desired. 

The  Water  Departm.ent  has  indicated  a  need  for  a  substantial  increase 
in  plant  and  equipment  in  order  to  meet  the  dem.ands  of  maintenance 
and  growth.     Both  the  V7ater  Department  and  the  Hetch  Hetchy  System 
continue  to  be  self-sustaining  from  their  revenues. 

As  adopted  by  the  Board  of  Supervisors--and  including  supple-  ' 
mentals — .the  current  1973-1974  budget  amounts  to  $117  ,764  ,264 
(Enclosure  1)  .     The  increase  betvreen  this  and  the  1974-19  75 
budget  being  presented  for  Public  Utilities  Comjnission  approval 
is,   therefore,  $8,195,424. 


Members,  Public  Utilities  Coirinission 
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November  20,   19  73 


The  primary  differences  are  attributable  to  the  follcvzing:  Bureau 
of  Light,  Keat  and  Pov/er — additional  s-creet  lighting  and  lighting 
of  public  buildings  in  the  amount  of  $539,643;  ilunicipal  Railway-- 
an  increase  of  $3,359  ,131  due  to  salaries,  v:ages  and  fringe 
benefits,  and  $1,311,606  in  services  of  other  departments,  which 
largely  reflects  the  cost  of  coordinated  service  v/ith  BART;  V^ater 
Departm3nt--a  $774,810  increase  for  replacing  obsolete  equipment, 
adding  to  the  existing  plant,  meeting  grcv/th  and  technological 
requirem.entSy   and  considerable  replacement  of  an  obsolescent 
distribution  system. 

Looking  at  the  purposes  for  v;hich  the  monies  v/ill  be  used 
(Enclosure  2) ,  Operations  and  Ilaintenancc  reflects  an  increase  of 
$7,630  ,568.     The  Bureau  of  Light,  Heat  and  Pov;er  increases  $551,058, 
the  Muni  Railway  $5  ,645  ,707  ,  the  V/ater  Decartment  $770  ,831,  and  the 
Hetcn  Hetchy  System  S6 4 1,8 85.     Capital  Improvements  and  Replace- 
ments increase  only  $774,  810  and  reflect  primarily  Water  Departm.ent 
needs  to  meet  increasing  obsolescence.     Ihe  sur.i  of  these  three 
categories  represents  the  increase  of  $8,195,424  indicated  above. 

It  is  of  Fiajor  significance  that  the  Ilunicipal  Railway  budget 
encompasses  the  personnel,  materials  and  supplies,  contractual 
services,  equipm.ent  and  plant  improvem;ents  to  provide  the  level 
of  service  desired  by  the  citizens  of  San  Francisco.  .  These, 
desires  have  been  enunciated  by  yourselves,  the  Mayor,  and  the 
Board  of  Supervisors.     The  Transit  First  policy.  Revenue  Sharing 
Funds  provided,   and  hev;  levels  of  staffing  authorized  all  reinforce 
the  determination  to  achieve  a  better  system. 

Transportation  to  m.eet  the  levels  of  service  currently  provided 
does  not  com.e  cheap.     With  one  of  the  Ic-.-est  fare  structures  in 
the  country  and  the  highest  intensity  of  service  per  citizen, 
facing  increased  personnel  and  related  costs  as  v/ell-  as  inflationery 
pressures  on  other  operational  and  capital  needs,   the  deficit 
between  operational  revenues  and  these  costs  is  $45  ,250  ,255.  VJe 
are  estim.ating  $4  ,000,000  in  Transportation  Development  Act  funds 
through  the  Metropolitan  Transportation  Corr:aissicn  leaving 
$41,250  ,255  to  be  satisfied  from.  Revenue  Sharing  Funds  and  ?A 
Valorem  Taxes.     An  estim.ate  of  $12  million  in  Revenue  Sharing  has 
been  used  to  place  Ad  Valorem,  requirements  at  $29  ,  250,255  ,  but  this 
combination  is  subject  to  m.odif ication.     The  significant  point  is 
that  each  tim:e  additional  services  are  provided  or  special  fares 
and  discounts  are  utilized,  the  costs  go  up  and  revenues  down 
because  riccrship  does  not  increase  sufficiently  to  cover  the 
differentials.     Since  88.6%  of  the  costs  of  the  Muni  operational 
budget  is  in  personnel  and  related  costs,  there  is  little  maneuver 
room  for  any  financial  savings  in  the  other  items  and  attempt  to 
economize  with  them  exacerbates  service  deficiencies  because  of  the 
percentage  effect  on  these  thinly  funded  needs.     Failure  to  continue 
to  devote  adequate  funds  to  Municipal  Rail'way  service  v:ould 
abrogate  tnese  goals  and  reverse  the  progress  now  unde2r.';ay. 


Members,  Public  Utilities  Comiriission 


3  ■         November  20,  1973 


Funds  to  finance  the  budget  v/ill  be  obtained  as  follows 
(Enclosures  1  and  3) : 


Revenues 
Revenue- Sharing 
Inter-Fund  Receipts 
Transportation  Developm.ent 

Act  (MTC) 
Ad  Valorem  Taxes 


$  71,851,833 
12,000,000 
6,163,954 


1974-75 


$  71,023,149 
10,313,625 
6,742,628 


1973-74 


Increase  or 

(Decrease) 
$  828,684 
1,686,375 


(578,674) 


4,000,000 
31,943,901 
$125,"959,688 


5,754,788 

23,930,074 
$117,764",264 


(1,754,788) 

8,013,827 


$8  ,195,424 


It  should  be  noted  that  the  allocation  of  revenue  sharing,  as 
stated  above,  is  not  settled  and  the  distribution  by  the 
Metropolitan  Transportation  ConLmission  of  funds  available  is 
subject  to  allocation  betv/een  BART,  Golden  Gate  Transit,  A/C 
Transit,  and  the  Muni.     The  figures  shovrn  are  our  best  estimates 
of  v;hat  m.ay  be  available  from  tr.ese  sources.     If  revenue  sharing 
and  Transportation  Development  A.ct   (MTC)   funds  do  not  m.eet  the 
levels  anticipated,  then  there  v;ill  be  a  corresponding  increase 
in  the  requirement  for  ad  valorem  taxes. 


•  ' 


Enclosures 


MEMORANDUM 


November  20,  1973 


TO:  John  D.  Crov/ley 

General  Manager  of  Public  Utilities 

FROM:  John  M.  Christensen,  Jr. 

Assistant  General  Manager,  Finance 

SUBJECT:       Proportion  of  Labor  and  Related  Costs 
in  1974-75  Budgets 


An  analysis  of  the  budgets  for  the  separate  organizations 
within  the  Public  Utilities  Cormission  indicates  a 
significant  portion  of  the  budgets  are  related  to  personnel 
costs  and  fringe  benefits.     These  items  represent  salaries, 
wages,  overtiT.e,  holiday  pay,  extended  v7ork  week,  and 
mandatory  fringe  benefits.     The  figures  below  indicate 
the  percentage  of  these  costs  to  the  operating  budget 
and  to  the  total  budget: 


Operational 

Budcret 

Total 

Budget 

Muni  Railv-zay 

88.6% 

81.6% 

Hetch  Hetchy 

53.6% 

23.5% 

Water  Dept. 

72.4% 

45.9% 

Bur.  Lt.  Ht.  Power 

2.3% 

2.3% 

General  Office 

95.2% 

94.4% 

JMC:FH 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Joseph  L.  Alioto,  Mayor 


2  87  City  Hall 


San  Francisco,  California  94102 
558-4986 


NOTICE  OF  PUBLIC  HEARING 


1974-1975  BUDGET  PROPOSALS 
PUBLIC  UTILITIES  COMMISSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission 
v/ill  conduct  a  public  hearing  on  Tuesday,  November  27,  1973, 
commencing  at  2?30  p.m.,  in  Room  282,  City  Hall,  San 
Francisco  -  in  the  matter  of  Budget  Proposals  for  the 
Fiscal  Year  19  74-1975,  of  all  Departments  under  the 
jurisdiction  of  the  Public  Utilities  Commission. 

The  public  is  invited  to  attend  and  present  their  views. 

Proposed  budget  requests  for  Fiscal  Year  1974-1975  will 
be  available  on  November  20,  1973,  in  Room  281,  City  Hall, 
for  review  by  the  public. 


n 

V 


John  C.  Farrell 
Secretary  and  Assistant 
General  Manager 


November  13,  19  73 
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CITY  AUD  COUNTY  OF  SAN  FRANCISCO 
RESCLUT''-M  No  


RESOLVED,  That  the  budget  estimates  for  the  fiscal  year 
1974-75,  as  prepared  by  the  General  lianager  of  Public  Utilities, 
and  which  have  been  filed  by  said  executive  with  the  Public 
Utilities  Commission  and  acted  upon  by  said  Commission,  and  upon 
which  budget  estimates  and  proposals,  public  hearings  have  been 
held  by  said  Commission,  be  and  the  same  are  hereby  approved  for 
the  follov/ing  amounts: 

Bureau  of  Light,  Heat  and  Power  $  8,086,322 

General  Office,  Public  Utilities  Commission  771,278 
Municipal  Railway  70,003,255 
V7ater  Department'  25,598,009 
Hetch  Hetchy  Project  21,500 , 824 

$125,959,688 

and  be  it  further 

RESOLVED,  That  the  budget  estimates  in  the  amounts  indicated 
be  filed  with  the  Controller  in  accordance  v/ith  the  provisions  of 
Charter  Section  6.200, 


MONTHLY  REPORT  FOR  iJOVEHBER  1973 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:       General  Manager  of  Public  Utilities 
FROM:  General  Manager  and  Chief  Engineer 

VJater  Supply: 

1.  Rainfall:     The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from„2035^  to  36^%  of  normal  as  of  November  19; 
Alameda  watersheds  averaged  from  23^%  to  3l6^  of  normal 
for  the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  176.^  million 
gallons  per  day  (MGD)  for  the  month  of  October. 

3.  Sunol  Valley  Filtration  Plant  treated  48.6  MGD. 
San  Andreas  Filtration  Plant  treated  53.9  MGD. 

4.  Consumption  (MGD  average): 

October    1973    -     226.1)     5.3  per  cent  more 
October    1972    -  213.7) 

12  months  preceding 

November  1,  1973     -     251.2)     g.b  per  cent  less 
November  1,  1972    -  252.8) 

5.  Storage  (million  gallons)  as  of  November  19: 
Alameda  Div. 

1973    -     25j531)     5,2  per  cent  more 

1972  -  24,270) 

Peninsula  Div. 

1973  -     17,943)     10.3  per  cent  less 

1972  -  20,008) 

Total 

1973  -     43,474)     1.3  per  cent  less 
1972    -  44,278) 


Operations  and  Maintenance 
3ARTD 

Church  Street  and  Castro  Street  Stations 

Water  Departraent  projects  are  temporarily  halted 
at  these  stations  until  other  contractors  complete 
their  segments  of  the  work. 

Embarcadero  Station 

The  raising  of  the  sewer  grades  required  changes 
in  line  and  grade  of  Water  Department  utilities. 
Preliminary  proposals  were  reviewed  and  comments  made 
on  suggested  changes  to  the  water  mains  for  this 
station. 

Microstrainer  Facility 

As  noted  in  the  June  1973  Report,  a  bid  was  given 
for  the  construction  of  a  water  treatment  microstrainer 
facility  to  be  located  near  our  Alameda  Division  Head- 
quarters.    The  primary  function  of  this  Installation  will 
be  the  measurement  of  suspended  debris,  sand,  and  silt 
in  the  aqueduct.     The  contract  was  let  for  $15s391»85  3 
and  the  project  is  now  eighty  per  cent  com.plete. 

Sunol  Treatment  Plant  Expansion 

Bids  for  the  Sunol  Treatment  Plant  expansion,  a  two- 
year  project  costing  $4.5  million,  will  be  opened 
December  13,  1973-     There  has  been  a  normal  amount  of 
interest  from  the  various  contractors  in  this  project. 

Budget 

The  proposed  budget  for  fiscal  year  197^-1975  was 
reviewed  by  Dr.  John  K.  Christensen,  Assistant  General 
Manager,  Finance,  on  October  2'4  and  received  final 
approval  by  John  D.  Crowley,  General  Manager  of  Public 
Utilities,  on  November  8.     The  budget,  in  the  amount  of 
$25,598,009,  will  be  submitted  for  approval  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  27, 
1973. 

United  Crusade 

The  1973  United  Bay  Area  Crusade  has  ended.  A 
tentative  final  figure  of  $8,400  has  been  collected. 
The  1973  Department  goal  was  $8,800. 


V/ater  Sales 


October 
1973 

$2,25^3240 


Fiscal  Year 
1973-1974  to 
October  31 

$10,063,159 
Leases  and  Permits 


Total  Collections 

October 
1972 


$2,293,488 
Jet  Paying  Sales 


Decrease 


$  39,248 


Fiscal  Year 
1972-1973  to 
October  31 

$  9,976,300 


Increase 


$  86,859 


Rents  for  the  month  of  September  included: 


Santa  Clara  Sand  and  Gravel 
Crystal  Springs  Golf  Course 


$  3,605 
5,363 


Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  lO^OOO-mile  inspections  were  conducted 
on  16  vehicles. 

Vehicular  Accident  Rate 

During  the  month  of  October  there  were  3  accidents 
in  1  of  which  the  Department  driver  vjas  at  fault.  Our 
frequency  rate  for  all  accidents  v/as  13.93  per  m.illion 
miles  v/hile  driving  215,323  miles. 

Industrial  Accidents 

There  were  5  lost  time  injuries  in  October  for  a 
total  of  36  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old 3 
cor-rodedj  or  undersized 
piping 


October 
1973 


238 


Fiscal  Year 
1973-1974 


920 


-3" 


Meter  Repairs 


October 
1973 


Fiscal  Year 
1973-197^ 


CDD  -  all  sizes 


^73 


1,407 


Peninsula  (inspected  and 

repaired  as  needed)  0  28 

Contract  Program 

1,  1-1/2,  and  2-inch  l6  58 

Flushing 

Area  flushing  was  not  scheduled  for  the  month  due  to 
the  training  of  a  newly  promoted  Gateman. 


October 
1973 


Fiscal  Year 


1973-1974 


Mains  (all  sizes) 
Linear  Feet 


0 


0 


Number  of  individual 
flushings  to  correct 
objectionable  conditions 


17 


70 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 


COM'IISSIONERS 
H,  Welton  Flynn,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
Louis  A.  Petri 
Joseph  P.  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


Room  282,  City  Hall 
2:30  p.m. 

December  11,  1973 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

John  C.  Farrell 

SECRETARY  AND  ASSISTTUJJT 
GENERAL  MANAGER,  ADMINISTRATIVE 


73-231 


1)  1)  1)  1) 


Call  to  Order:  2:30  p.m. 

Present:  Coiranissioners  H,  Welton  Flynn,  Joseph  J.  Diviny, 

Louis  A.  Petri,  Joseph  P.  Byrne 

Absent:  Conunissioner  Oliver  M.  Rousseau 

The  minutes  of  the  regular  meeting  of  the  Commission  held  November  27, 
1973,  were  approved. 

RESOLUTION  On  motion  of  Petri ,  seconded  by  Byrne ,  the 

NO.  following  resolution  was  adopted: 

73-0450    H  Award  of  HH  Contract  No.  481 — Moccasin  Houses, 

Ceiling  Insulation,  to  Maverick  Insulation  Co., 
Inc.,  dba  Sacramento  Insulation  Contractors, 
Stockton  -  Amount,  $6,230 

Vote:    Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0451    W  Award  of  W  D  Contract  No.  1626 — Excavation  and 

Repaving  for  Water  Service  Trenches  -  A.  C.  W 
Wright  Company  of  San  Leandro  -  Amount,  $55,458.00 

Vote:     Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0452    W  Award  of  WD  Contract  No.  1633 — Laying  of  8-Inch 

Ductile  Iron  Main  in  California  Street  between 
3rd  and  6th  Avenues  -  San  Francisco  Water 
Department  -  Net  amount,  $19,372.00 

Vote:    Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0453    w  Completion  of  Professional  Services  Contract  - 

The  Pitometer  Associates,  Engineers 

Vote:    Ayes-Flynn,  Diviny,  Petri,  Byrne 

on  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

73-0454    W  Completion  of  WD  Contract  No.  1589-R — Construction 

of  Watershed  Keeper's  Operational  Unit  at 
Irvington  Portal,  Fremont,  California  -  Madsen 
Construction  Company,  Contractor  -  $43,183.32 


73-232 


1  >  1) 


Votes     Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Petri,  seconded  by  Diviny,  the 
follov/ing  resolution  was  adopted; 

73-0455  Settlement  of  Claim  of  Standard  Oil  of  California 

$3,600 

Votes     Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

73-04  56     IiJ  Settlement  of  claim  of  Golden  Gateway  Center  - 

$2,594 

Vote;     Ayes-Flynn,  Diviny,  Petri,  Byrne 

on  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

73-0457    W  Approving  collection  of  claims  for  damages  - 

November  1973 

Vote:     Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

73-0458     W  Settlement  of  claim  against  Hansel  Phelps 

Construction  Company  -  $1,700 

Vote;     Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

73-0459     W  ^*7rite-off  of  accounts  receivable  -  San  Francisco 

Water  Department  -  October  1973 

Vote;     Ayes-Flynn,  Diviny,  Petri,  Byrne 

Commissioner  Petri  was  excused  for  a  brief  period  at  4;05  p.m. 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

73-0460    M  Transit  Equipment  Program  -  Acquisition  of 

Electric  Trolley  Coaches  -  Bid  Call  Contract  No. 
MR-608 

Vote:     Ayes-Flynn,  Diviny,  Byrne 
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Commissioner  Petri  returned. 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0461    M  Space  Use  Permit  -  Cable  Car  Bam  Museum 

Concession  -  Term,  February  1,  1974  to 
January  31,  1979.    Yearly  rental,  $2,400  or 
five  per  cent  of  the  first  $50,000  of  yearly 
gross  receipts,  and  ten  per  cent  of  any  excess 
over  $50,000,  whichever  is  greater. 

Vote:     Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0462    M  Approving  legal  documents  and  recommending  sale 

of  bonds  in  connection  with  the  Transit  Improve- 
ment Program 

Vote:     Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-046  3    N  Transit  Operations  Planning  and  Marketing  Study 

Funds  in  amount  of  $300,000  have  been  provided 
through  MTC  and  UMTA  for  the  study. 

Vote:     Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

73-0464     GO  Cancellation  of  December  25,  1973  meeting 

Votes     Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

73-0465    M  Sale  of  used  transit  bus  to  General  Motors 

Corporation 

Vote:     Ayes-Flynn,  Diviny,  Petri,  Byrne 

On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0466    M  Bid  Call,  MR  Contract  No.  702 — Washington-Mason 

Carbarn  -  Tension  Carriage  Counterweights 

Vote:     Ayes-Flynn,  Diviny,  Petri,  Byrne 
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On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0467     M  Bid  Call,  MR  Contract  No.  701-R — Covering  for 

Skylights,  Presidio  Building 

Vote:     Ayes-Flynn,  Diviny,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0468     M  Setting  public  hearing  date  re  grant  applications 

with  Department  of  Transportation  for  Municipal 
Railway  Improvement  Program  -  Date  to  be  Tuesday, 
January  8,  1974,  at  2:30  p.m. 

Vote:     Ayes-Flynn,  Diviny,  Petri,  Byrne 


On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-0448-MR  Approving  payment  of  claims  against  the  Municipa 

Railway  in  total  amount  of  $47,821.30 

Vote:     Ayes-Flynn,  Diviny,  Petri,  Byrne 


On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

73-04 4 9-MR  Approving  payment  of  judgment  -  Darwin  Bryan 

San  Francisco,  S.F.Superior  Court  No.  626-218 

Vote:     Ayes-Flynn,  Diviny,  Petri,  Byrne 


Copies  of  the  above  resolutions 
Secretary  and  Assistant  General 
Commission . 


are  on  file  in  the  office  of  the 
Manager  of  the  Public  Utilities 


****** 


Resolution  No.  73-0452 — Award  of  WD  Contract  No.  1633--Laying  of 
8-inch  main  in  California  Street  between  3rd  and  6th  Avenues,  to  the 
Water  Department. 

Arthur  H.  Frye,  Jr.,  Water  Department  General  Manager  and  Chief 
Engineer,  explained  that  two  written  protests  against  Water  Depart- 
ment bidding  were  received — one  from  Mr.  C.  R.  Wintch,  Vice  President 
of  M.G.M.  Construction  Company,  and  one  from  Mr.  Peter  T.  Muller, 
Manager  of  the  East  Bay  District  Associated  General  Contractors  of 
California.    Mr.  Muller  was  present. 

Mr.  Frye  explained  that  the  Water  Department  bids  only  occasionally 

on  ductile  iron  main  installations.     The  relatively  small  amount 

of  work  done  by  City  forces  has  a  regulatory  tendency  on  outside  bids . 
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Most  large  water  departments,  including  the  Los  Angeles  Department 
of  Water  and  Power,  and  the  East  Bay  Municipal  Utility  District, 
perform  an  appreciable  portion  of  their  pipe  work  by  force  account, 
thereby  reducing  the  percentage  of  such  work  available  to  outside 
contractors.     EBMUD  has  disclosed  they  do  about  50%  of  their  under 
16-inch  water  main  installation  work. 

In  recent  years  the  Water  Department,  as  a  result  of  the  general 
increase  in  maintenance  and  operations  work  without  increase  in 
personnel,  has  bid  only    1  to  4  contracts  a  year,  Mr.  Frye  stated. 
This  is  an  operational  necessity,  because  the  jobs  provide  training 
for  new  personnel  and  provide  work  in  slack  periods.     During  the 
past  3  or  4  years,  the  Water  Department  has  bid  on  very  few  jobs 
because  of  the  workload  increase  caused  by  BART  system  construction. 

Utilities  General  Counsel  William  F.  Bourne  explained  that  the  City 
Charter  permits  bidding  of  a  public  bid  job  by  a  San  Francisco 
department.     The  law  also  provides  that  where  a  publicly-owned 
contractor  is  the  successful  bidder,  the  Controller  must  keep 
accurate  and  complete  cost  records  covering  the  actual  work  done, 
and  the  final  contract  report  is  audited  by  the  Controller. 

Mr.  Muller  stated  that  one  of  the  main  objections  of  the  association 
members  was  that  the  contractors  had  no  indication  the  Water  Depart- 
ment was  going  to  bid.     He  requested  that  in  the  future  the  contractors 
should  be  alerted. 

Mr.  Bourne  pointed  out  that  this  was  not  a  requirem.ent  of  the  law? 
that  presumably  the  bidding  is  a  secret  process  and  everyone  takes 
his  chances  with  other  bidders.  Mr.  Frye  said  that  the  list  of  those 
taking  out  bid  plans  and  specifications  was  public  information  and 
could  be  obtained  upon  inquiry,  although  this  does  not  necessarily 
indicate  that  the  one  who  takes  out  the  documents  will  actually  bid. 

Commissioner  Byrne  stated  he  would  like  to  see  the  Water  Department 
bids  cut  to  a  minimum,  and  thought  that  the  Commission  should  be 
informed  when  the  Utilities  departments  intend  to  bid  on  a  job  of 
whatever  size. 

Considerable  discussion  followed  between  the  Commissioners  and  the 
department  managers  as  to  the  best  interests  of  City  in  this  matter. 

Oral  L.  Moore,  Hetch  Hetchy  General  Manager,  pointed  out  that  one  of 
the  reasons  for  establishing  the  procedure  of  no  prior  revelation  of 
the  City's  decision  to  bid  on  a  particular  contract  was  to  insure 
that  the  department  get  the  work  at  the  lowest  cost.     The  procedure 
was  designed  to  keep  the  contractors  on  their  toes  competitively. 
Were  the  fact  known  beforehand,  the  con^etitive  contractors  might  all 
decide  not  to  bid,  which  would  be  damaging  to  the  bidding  process. 

On  motion  of  Commissioner  Petri  the  Commission  decided  that  before 
the  next  Commission  meeting  the  General  Manager  should  submit  a  report 
from  the  various  departments  as  to  how  the  other  public  agencies,  as 
well  as  various  other  City  departments,  handle  this  subject. 


****** 


Discussion  of  a  proposal  for  issuance  by  the  Municipal  Railway  of  a 
$10  Monthly  Muni  Pass,  submitted  by  Kenneth  Schmier  of  4424  Fulton 
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street,  San  Francisco,  Chaiman,  Muni  Pass. 

Secretary  John  C.  Farrell  briefly  outlined  the  background,  Mr.Schmier 
first  appeared  before  the  Commission  two  meetings  ago  and  asked  to 
present  the  proposal.     The  Commission  agreed  to  hear  Mr.  Schmier's 
plan  at  the  December  11  meeting  because  of  budget  hearings  scheduled 
for  the  November  27  meeting. 

In  the  interim,  as  requested,  Mr.  Schmier  submitted  his  proposal  in 
writing,  and  this  had  been  forwarded  to  the  Commission  and  the 
Municipal  Railway  staff. 

Commission  President  H.  Welton  Flynn  stated  that  since  this  was  not 
a  public  hearing,  no  decision  would  be  made  by  the  Commission  at 
this  time. 

Mr.  Schmier  then  presented  the  Muni  Pass  proposal,  which  he  termed 
"an  innovative  fare  concept"  and  asked  the  Public  Utilities  Commission 
to  look  at  it  in  the  "somev/hat  dimming  light  given  by  the  present 
energy  crisis". 

He  said  part  of  the  problem  of  getting  people  to  use  the  r4unicipal 
Railway  is  the  fare  structure.     They  would  like  to  see  the  system 
completely  tax  supported,  but  realize  at  this  time  it  is  not 
economically  feasible  to  make  the  Municipal  Railway  free.     He  claimed 
that  other  transit  systems,  including  San  Diego  and  Cleveland,  have 
used  the  pass  and  increased  the  patronage. 

"THE  MUNI  PASS  PROPOSAL: 

The  Municipal  Railway  will  issue  a  wallet  sized  card  which 
will  be  sold  through  banks  and  other  outlets  for  Ten  Dollars 
($10.00)  which  will  be  good  for  the  unlimited  use  of  all 
Municipal  Railway  public  transportation  during  the  month 
for  which  it  is  sold. 

In  the  Alternative: 

The  Municipal  Railway  will  issue  a  wallet  sized  card  which 
will  be  good  in  lieu  of  the  regular  fare  and  good  for  25<: 
toward  the  Express  fare.     The  Municipal  Railway  will  also 
issue  a  sticker  which  will  validate  the  pass  for  the  unlimited 
use  of  all  Municipal  Railway  transportation  including  Express 
coaches.     The  card  will  sell  for  Ten  Dollars   ($10.00)   and  the 
sticker  for  Two  Dollars   ($2.00).     The  card  and  the  sticker  are 
to  be  available  at  banks  and  other  outlets.     Both  are  to  be 
valid  only  during  the  month  for  which  they  are  issued. 
PRINCIPLE  ADVANTAGES: 

1.  The  pass  makes  Muni  a  transportation  bargain,  encouraging 
people  to  leave  their  cars. 

2.  The  pass  makes  regular  use  of  the  Muni  affordable  to 
people  of  limited  incomes, 

3.  The  pass  speeds  bus  loading  as  drivers  will  not  have  to 
deal  with  transfers  or  fare  problems  as  frequently, 

4.  The  pass  will  work  most  directly  to  increase  non  rush 
hour  use  of  the  Muni . 
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5.     The  pass  is  not  likely  to  cause  any  decrease  in  revenues 
and  may  in  fact  increase  revenues. 

DISADVANTAGES:  None  have  been  cited  to  date." 

John  M.  Woods,  Municipal  Railway  General  Manager  then  presented  his 
comments . 

He  said  the  monthly  pass  is  not  an  "innovative  thing" — that  the  pass 
has  been  tried  by  various  private  and  public  operators  for  many 
years,  going  back  as  far  as  1949   (in  the  case  of  Cleveland). 

Check  into  the  various  properties  with  a  monthly  pass  reveals  that 
it  averages  out  22%  of  the  riders  of  the  systems  using  the  pass. 

All  properties  checked  pay  a  premium  to  issuing  outlets  of  10<:  per 
pass  or  a  percentage  commission;  in  addition,  there  is  the  cost 
of  printing,  distribution  and  security  to  prevent  counterfeiting. 

The  Golden  Gate  Bridge  Transit  District  considered  the  unlimited 
pass  when  they  inaugurated  their  bus  system,  but  gave  it  up  as  too 
vulnerable, 

Mr.  Woods  cited  the  San  Diego  experience.     The  claim  that  San  Diego 
increased  its  ridership  72%  in  May,  1972,  over  the  same  month  last  year 
with  the  implication  it  was  attributable  to  the  "Saverpass."     This  is 
incorrect,  according  to  the  San  Diego  Transit  Corporation  Director 
of  Finance.     The  increase  in  ridership  is  due  to  change  in  the  fare 
structure  September  1,  1972,  when  they  cut  the  price  to  a  flat 
25-cent  fare,  and  the  pass  from  $16  to  $10.     Moreover,  they  added 
more  line  extensions.     They  have  increased  their  ridership  and  also 
increased  their  deficit. 

The  estimated  loss  to  the  Muni  under  the  proposed  unlimited  use  $10 
monthly  pass  would  be  $1  million  yearly,  including  the  cost  of 
handling  the  ticket. 

Mr.  Woods  said  he  would  be  remiss  if  he  were  to  move  into  the 
program  at  the  present  time. 

Eight  people  in  the  audience  spoke  in  favor  of  the  pass . 

Mr.  Schmier  questioned  the  validity  of  the  $1  million  estimated 
yearly  loss  for  the  Muni  with  the  use  of  the  pass.     Dr.  John  M. 
Christensen,  Jr.,  Assistant  General  Manager-Finance ,  explained  how 
this  figure  was  reached.     Statistics  indicate  that  70%  of  the  Muni 
riders  are  there  for  purpose  of  work.     The  other  30%  are  for  various 
known  other  purposes.     Using  the  experience  of  San  Diego  that  22% 
of  the  riders  use  the  pass,  the  loss  figure  of  $824,000  per  year  was 
reached.     $100,000  v/as  added  for  costs  of  administration  and  another 
$100,000  for  in-house  accounting  and  handling  purposes,  resulting 
in  over  $1  million  loss. 

Commissioner  Flynn  pointed  out  that  the  Commission  to  deal  with 
the  question  intelligently  is  in  need  of  more  information  with 
reference  to  the  energy  crisis  with  the  resultant  decrease  of  cars 
on  the  streets  and  the  impact  on  Muni.     If  the  energy  crisis  becomes 
as  critical  as  has  been  suggested,  it  is  possible  that  the  Railway 
would  have  more  passengers  than  it  could  possibly  handle,  and 
additional  buses  could  not  be  delivered  for  at  least  two  years . 
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In  addition,  there  is  also  the  question  of  BART'S  effect  on  the  Muni. 

Considerable  discussion  between  the  Conunissioners  and  the  advocates 
of  the  Muni  Pass,  Mr,  Crowley  and  the  Municipal  Railway  management 
followed. 

Commissioner  Petri  commented  that  it  appeared  to  him  the  majority 
of  passes  would  be  sold  to  those  riding  40  or  more  times  a  month; 
namely,  the  workers,  because  of  the  obvious  saving;  but  would  not 
sell  to  those  riding  15  or  20  times  a  month  unless  there  is  an 
incentive  to  ride. 

Mr.  Crowley  said  those  in  favor  of  the  pass  presented  some  very 
positive  arguments,  but  from  the  point  of  view  of  the  Utilities  it 
is  more  difficult  to  take  on  cin  additional  $1  million  deficit.  He 
pointed  out  that  the  present  25<:  fare  is  a  bargain  when  compared  to 
fares  charged  throughout  the  country.     The  staff  is  presently 
concerned  with  the  energy  crisis,  and  the  impact  of  gas  rationing  on 
the  Utilities  departments--Hetch  Hetchy,  Water  and  Municipal  Railway. 
He  pointed  out  that  there  will  be  a  great  impact  during  the  Muni 
surge  period — the  peak  hours  of  workers  traveling  to  and  from  work. 
The  Municipal  Railway's  modernization  program  for  obtaining  motor 
and  trolley  coaches  and  subway-surface  cars  is  a  replacement  program — 
they  are  not  additional  vehicles.     It  would  take  at  least  two  years 
to  obtain  more  vehicles,  if  Muni  were  to  purchase  additional  ones. 

To  obtain  more  definite  information  as  to  public  reaction  and  how 
many  really  would  be  interested  in  the  Muni  pass,  and  how  many  times 
they  ride  a  month,  Mr,  Crowley  suggested  that  a  questionnaire  might 
be  developed  to  be  inserted  in  the  v/ater  bills  of  the  San  Francisco 
users . 

Eric  Schmier,  brother  of  Kenneth  Schmier,  said  the  time  to  proceed 
is  now,  when  the  emphasis  is  on  encouraging  people  to  use  public 
transportation.     He  said  the  function  of  the  government  is  to  serve 
the  people  in  the  community,  and  asked  that  the  Commission  put  the 
program  into  effect  on  a  trial  basis.     If  it  doesn't  work,  then  to 
remove  it. 

VJhen  Commissioner  Flynn  asked  Mr,  Crowley  when  he  would  be  in  a 
position  to  make  a  recommendation  to  the  Commission  on  the  matter,  the 
General  Manager  said  that  he  thought  sometime  after  March  or  April — 
that  he  first  would  like  to  see  the  impact  of  gas  rationing  on  the 
ridership. 

Utilities  General  Counsel  Bourne  reminded  the  Commission  that  under 
Charter  provisions  any  change  in  the  fare  structure  requires  a  public 
hearing  by  the  Commission.     After  which,  upon  adoption,  the 
recommendation  must  be  submitted  to  the  Board  of  Supervisors ,  along 
with  findings  as  to  the  financial  impact,  for  public  hearing  by  that 
body.     Each  of  these  hearings  requires  a  stipulated  period  of  prior 
notice. 

Secretary  Farrell  then  read  a  letter  from  Supervisor  Dorothy  von 
Beroldingen  to  the  Commission  saying  that  if  there  will  be  a 
substantial  increase  in  Muni  ridership,  a  reduction  in  traffic 
flow  throughout  the  city's  streets,  and  parallel  reduction  in  fuel 
consumption  as  a  result  of  the  greater  efficiency  exemplified  by  the 
SAN  FRANCISCO  MUNI  RAILWAY  UNLIMITED  USE  PASS  then  she  certainly 
would  support  the  adoption  of  such  a  program. 
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Mr.  Woods  said  he  saw  no  objection  to  a  trial  period  provided  the 
funding  was  available. 

Coinmissioner  Petri  said  the  matter  should  have  a  public  hearing 
eventually,  but  that  the  Commission  first  should  have  a  clearer 
view  of  the  evidence.     To  approve  the  pass  on  a  trial  basis  would 
be  futile  without  the  statistics  because  there  could  be  no  proper 
determination  of  effect  for  support  of  the  recommendation  before 
the  Board  of  Supervisors, 

Commissioner  Byrne  then  moved  that  a  date  for  a  public  hearing  be 
set. 

Commissioner  Flynn  asked  Mr.  Crowley  how  much  time  would  be  needed 
for  staff  to  gather  additional  material  to  form  a  recommendation. 

After  some  discussion,  upon  amendment  by  Commissioner  Petri  to 
Commissioner  Byrne *s  motion,  the  Commission  voted  that  the  General 
Manager  of  Public  Utilities  be  directed  to  submit  at  the  January  8 
Commission  meeting  a  recommended  date  for  a  public  hearing  on  the 
monthly  muni  pass  subject,  along  with  his  recommendation  as  to 
whether  or  not  the  rate  and  charges  schedule  should  be  changed  by 
putting  into  operation  the  proposed  plan. 


****** 


Commissioner  Petri  was  excused  for  a  brief  period  at  4:05  p.m. 


****** 


Resolution  No.  73-0460 — Approving  the  acquisition  of  208  new  electric 
trolley  coaches  under  the  Municipal  Railway's  Non-profit  Corporation 
Financial  Program,  to  replace  a  like  number  of  vehicles  in  the 
Muni's  fleet;  requesting  the  San  Francisco  Municipal  RAilway  Improve- 
ment Corporation  to  authorize  the  bid  call. 

ilr.  Woods  commented  on  this  item.  The  bid  call  contains  an  option  to 
acquire  an  additional  135  coaches  to  be  exercised  after  Muni  arranged 
with  the  Urban  Mass  Transportation  Administration  for  financing. 

The  estimated  cost  of  the  coach  order  is  $11.5  million,  two-thirds 
of  which  v;ill  be  borne  by  UMTA.     The  schedule  calls  for  bids  to  be 
received  on  February  1,  with  award  of  contract  about  March  1. 
330  days  are  being  allowed  for  delivery. 


****** 


During  discussion  on  the  following  item.  Commissioner  Petri  returned 
to  the  meeting. 

Resolution  No,  73-04  61 — Authorizing  issuance  of  Municipal  Railway 
Space  Use  Permit  for  operation  of  Cable  Car  Barn  Museum  and 
Concession  at  Washington  and  Mason  Streets. 
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James  H.  Leonard,  Assistant  to  the  General  Manager,  explained  the 
terms  and  conditions  of  the  5-year  agreement  with  the  Pacific  Coast 
Chapter  of  the  Railway  and  Locomotive  Society,  who  v/ill  operate  the 
museum  dealing  with  the  history  of  transit  in  San  Francisco. 

Fred  A.  Stindt,  Chairman  of  the  Society,  was  present  and  spoke  of 
their  pleasant  relationships  with  the  Municipal  Railway  during  the 
past  several  years.     He  told  of  their  interest  and  plans  for  the 
museum-concession.     The  museum  presently  contains  a  collection  of 
historic  Cable  Car  models  recently  donated  to  the  Muni,  and  also 
donated  by  the  Society  are  the  historic  Cable  Cars  on  display  on  the 
upper  level  of  the  building. 


****** 


Resolution  No.   73-0462--Approving  forms  of  legal  documents  and 
requesting  the  San  Francisco  Municipal  Railway  Improvement  Corporation 
to  sell  $3  million  in  lease-rental  bonds  to  help  finance  the 
Municipal  Railway  Transit  Improvement  Program. 

Dr.  Christensen  explained  that  the  following  documents  were  before 
the  Commission  for  approval  in  order  for  the  non-profit  corporation 
to  advertise  and  proceed  with  the  sale  of  bonds  to  finance  the 
construction  of  motor  coach  storage  and  maintenance  facilities  under 
the  Transit  Improvement  Program. 

1.  Official  Statement  for  the  series  of  bonds. 

2.  Second  Supplemental  Indenture  for  Series  B  of  the  Transit 
Improvement  Bonds  --  $3  million  principal  amount  of 
Improvement  Bonds . 

3.  Site  Lease   (property  at  22nd  and  Indiana  Streets) 

4.  Facilities  Lease  No.  2   (Motor  Coach  Storage  and  Maintenance 
Facilities,  Phase  I) 

Dr.  Christensen  explained  that  under  the  lease-rental  arrangement. 
City  will  pay  a  basic  rent  of  $85,000  for  the  property,  plus  interest 
payments  during  the  term  of  the  lease. 


****** 


The  Commission  adopted  Resolution  No.  73-0463,  approving  the 
Memorandum  of  Understanding  between  the  Metropolitan  Transportation 
Commission  and  City,  outlining  the  joint  exercise  of  powers  agreement 
and  planning  concepts  to  be  carried  out  in  a  "Transit  Operations 
Planning  and  Marketing  Study"  to  be  conducted  for  the  Municipal 
Railway . 

The  study,  scheduled  to  cover  a  period  of  18  months  to  2  years, 
will  cost  $300,000,  of  which  $200,000  will  be  paid  by  Urban  Mass 
Transportation  Administration  (UMTA) .     It  is  anticipated  that  some 
of  the  study  recommendations  can  be  implemented  before  the  final 
report  is  issued. 


73-241 


San  Francisco's  $100,000  share  of  the  cost  will  be  paid  by  a  State 
Treuisportation  Development  Act  allocation  already  made  to  Muni  by 
the  Metropolitan  Transportation  Commission. 

The  purpose  of  the  study,  Mr.  Crowley  said,  is  to: 

1.  Develop  and  implement  operational  improvements  for  the 
Muni  system. 

2.  Analyze  the  transit  opinions  of  San  Frsuiciscans  and 
recommend  changes  to  make  the  system  "as  understandable  and 
appealing"  as  possible. 

Included  will  be  a  "transit  inventory"  of  routes;  schedules; 
transfer  points;  patronage;  personnel  and  safety;  fare  collection 
methods  and  revenue;  origin  and  destination  studies;  public  informa- 
tion systems;  legal  restrictions;  and  future  requirements. 

Policy-making  group  for  the  project  will  be  Transportation 
Study  Coordinating  Committee  of  four  members — General  Manager  of  Mun 
a  San  Francisco  MTC  Commissioner  who  v/ill  serve  as  chairman,  the 
executive  director  of  MTC,  and  one  non-voting  member  from  UMTA. 


****** 


In  adopting  Resolution  No.   73-0468,  the  Commission  set  Tuesday, 
January  8,  1974,  at  2:30  p.m.,  for  a  public  hearing  regarding 
submission  of  capital  grant  applications  to  the  Department  of 
Transportation,  Urban  Mass  Transportation  Administration,  for 
Federal  financial  assistance  in  the  estimated  amount  of  $75  million 
for  the  Municipal  Railway  transit  equipment,  transit  improvement, 
and  system  improvement  programs. 


****** 


Communications ; 
Wone 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 

Mr.  Crowley  called  attention  to  the  Municipal  Railway  display  which 
will  be  on  view  the  next  tv/o  weeks  in  City  Hall's  Polk  Street  lobby. 
It  features  the  projected  Muni  "Metro"  System. 
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1 


Roll  Calls 


All  Commissioners  passed, 


THEREUPON  THE  i^lEETING  ADJOURNED, 


John  C.  Farrell 
Secretary  and  Assistant 
General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nb.^ 


RESOLVED,  That  this  Commission  hereby  awards  to 
Maverick  Insulation    Co.  Inc.  dba  Sacramento  Insulation  Contractors 
1722  Eo  Flora  Avenue,  Stockton,  California  as  the  lowest  regular 
and  responsible  bidder,  Hetch  Hetchy  Contract  No„  481,  Moccasin 
Houses,  Ceiling  Insulation,  in  the  amount  of  $6,230,  and  that 
all  other  bids  for  this  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  .    ^MBlR  1  1  1973 


'Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No* 


?3-0451 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 


San  Francisco  Water  Department    oi  ;:' 
Contract  No.  I626  -  Excavation  and 
Repaying  for  Water  Service  Trenches 
-  to  A.  C.  Wright  Company,  in  the 
amount  of  $55,558.00  and  all  other 
bids  for  the  above  described  work 
are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  •  iViBER  1  1  1973  ^ 

 0-^ 


at  its  meeting  of.. 


^1 


Secretary  and  Assistant  General  Manager 


PUiLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No*  Mpf/^ 


RESOLVED^  That  this  Commission 
hereby  awards  to  the  lov/est  regular 
and  responsible  bidder^   the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.     WD-I633  -  Laying  of  8-Inch  Ductile 
Iron  Main  in  California  Street  between 
3rd  and  6th  Avenues  -  to  San  Francisco 
'iater  Department  in  the  net  amount  of 
$19,372.00,  and  all  other  bids  for  the 
above  described  vjork  are  hereby  rejected 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

u ,«  ™.«ing  oi  DICEMBFR  1  1  1973   v 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  C 
RESOLUTION  No 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


That  thi  -ii  C<.!''"r:V  .!•:- :;.■>;. 
RESOLVED,  That  this  Commission 
hereby  accepts  the  work  as  being  ■ 
satisfactorily  completed  and  approves  ■ 
final  payment  in  the  amount  of  f 
$1,780.00  to  the  Pitometer  Associates,;, .lo<x 
Engineers,  covering  services  to  the  .v. 
San  Francisco  Water  Department  ±m^r*s 
connection  with  water  waste  survey 
under  Agreement  dated  July  11,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER 


at  its  meeting  of._ 


Secretary  and  Assistant  General  Manager 


J 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

73-0454 


RESOLUTION  No._ 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $1,055.28; 
_  approves  Final  Payment  in  the  amount  of      -  v... 
^       $5,588.16,  in  favor  of  Madsen  Construction  ^-''^^'^-^^ 

Company  under  Water  Department  Contract 
••^  t  No.  1589R,  Construction  of  Caretaker's       '^^'^  .ngi.ieoT 
Cottage  at  Irvington  Portal  Irvington 
-if  .  District,  Fremont,  California,  and  At.c.:>rn«:-> »   thi  s 

allows  28  working  days  unavoidable  delay 
Co^nyiis- Iv^^c^^se  of  shortage  of  plumbing  supplies,  un^  '^t  >rA^DARD 

V'^,  -!  .J-,J|         f-  'ify  p 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 

« iu  meeting  of.  DECEMBER  1  1 1973 

p —  — ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn.''  0""-^^''-KO<.^ 


RESOLVED,  That  on  the  recoromendation  of  General  iyLanager 
of  Public  Utilities,  the  General  Manager  and  the  Chief  Engineer 
of  the  San  Francisco  Water  Department  and  the  City  Attorney,  this 
Commission  approves  settlement  of  the  litigated  Claim  of  STANDARD 
OIL  COMPANY  OF  CALIFORNIA,  SUPERIOR  COURT  NO.  608-207,  against 
the  San  Francisco  Water  Department  in  the  amount  of  $3600,00;  and 
be  it  further  ^  .v-.^.- 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller 
to  allot  funds  and  to  draw  a  warrant  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  said  claim  against  the 
SAN  FRANCISCO  WATER  DEPARTMENT. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


y        Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.   * 


RESOLVED,  That  on  the  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  and  the  Chief  Engineer  of 
the  San  Francisco  Water  Department  and  the  City  Attorney,  this 
Commission  approves  settlement  of  the  litigated  Claim  of  GOLDEN 
GATEWAY  CENTER,  SUPERIOR  COURT  NO.  615-866,  against  the  San  Francisco 
Water  Department  in  the  amount  of  $2,594.00;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller 
to  allot  funds  and  to  draw  a  warrant  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  said  claim  against  the 
SAN  FRANCISCO  WATER  DEPARTMENT. 


I  hereby  certify  that  the  foregoing  resolution  ivas  adopted  b\  the  FubUc  Utihties  Commission 


at  its  meeting  of—^, — - —  .■■^,..iv.;  rr.jii;^:;.t,yi  v.--',  m  7^  


Secretary  and  Assistant  General  Manager. 


^  :.}ec-i!i:.<:.rv  •;rrcv  /.isis^iivi  Osra^mt  M/jn./.?;*;' 


PUBLIC  UTILITIES  COMMISSION 

DF  SAN  FRANCiSCO 


CiTY  AND  COUNTY  OF  SAN  FRANCiSCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  November  1973,  of  claims  for 
damages  against  miscellaneous  debtors,  San  Francisco 
Water  Department,  in  amount  of  $1,312.03,  per  list 
dated  November  30,  1973. 


, )  ... 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


...iMBER  1 


I 


Secretary  and  Assistant  General  lAanager 


PUBLIC  UTILITIES  COMMISSION 


CiTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nr>.  ^' 


WHEREAS,  The  City  and  County  of  San  Francisco 


has  a  claim  against  HANSEL  PHELPS  CONSTRUCTION  COMPANY 
in  the  sum  of  $1,856.48  for  repair  of  a  6-inch  water 
main  and  service  line;  and    -!:~'i::'f;,  c"''  *'n<^  ^■•^'';-e:5^-®^Tv:'^t?l ; 

WHEREAS,  The  Water  Department  has  investigated 
this  occurrence  and  with  the  agreement  of  the  City  Attoi 


and  the  General  Manager  and  Chief  Engineer  of  the  Water 
Department,  has  determined  that  a  reasonable  settlement 


of  this  claim  would  be  payment  of  $1,700.00  to  the  City 
and  County  of  San  Francisco;  now,  therefore,  be  it  ^  "^-^ 
jr    .spa;  RESOLVED,  That  the  above  claim  is  hereby  fully 
compromised  and  settled  in  the  amount  of  $1,700.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


DECEMBER  1 1 1973 


PUeUC  UTSLSTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nnf'  ^ 


li^iL  HaUwsiV  nas  iitcly*:%';  v'^lnux  ith  Transit  Equip- 

laer.t  Pi  >ti  of  210  v- •         v  tr;>il.«>-  ~-  to  replace  a 

like.nunjfoejt  of  ii*  .its  existing  fleet;,  aod 

Two  tTolIey  coaches  have  -previously  been  acquired  as 
prototypes  of  the  iryture  vehicles  and  ar^s  cu:rrei>tly  in  service ;  ar»<! 
RESOLVED,  that  this  Commission,  on  the  recbTmnen<5ation  of 
the  General  Manager  of  Public  Utilities,  the  Water  Department 

General  Manager  and  Chief  Engineer,  and  the  City  Attorney, 

FrABcisco  Mi.ii;.icip  ;vl  Railway  Iflrprovement  CorporatiC!>i  aiiu  tue  Uxbaj? 
hereby  approves  the  write-off  of  Uncollectible  Accounts 

Receivables  which  are  more  than  ninety  days  past  due,  month  of 
October  1973 ,  in  the  amount  of  $1, 932 . 69  per  San  Francisco;  ^it  ioi; 
Water  Department  list  of  October  31,   1973;  iasu  laco  Mui  ?  ci|^ai  Rai  lway 
1     ri^vuae);;!-  Curpors.t  m-'^  i;o  authori^i-:^  the  hid  call,  ^-o  it  further 

C--V;-!\  T^,.i.;:  tha  p; irchuS'^^r  t-t  Suppues  ul  ;:ne  City  aad  Co*-i?U:. 
Sail  v>r:..;i:i -co       TOv^-.-tsred  to  act  -i:'  r. ^-trut  f;->r  rho  Corporation  in 
;.c  i  iv:  :*  t  i. ;  ■ biA.;  ;"'   j'ki  uc  xt.  i,  uxt^'Cx' 

■^•  "rV;-,;.; ,   iliat  Sold  acv,uiF itiO'-'  oi  trulle;   coaches  ,i>  ^iib  ;  "cr 
<.;■  r    '     .,         vt;^-:'        tfio  UrhMii  Mass  r:";.-;-,- ; •.>rt  it on  A.dfi.:j  a t  =.1       ■  ■ 


I  Uereby  cerUfy  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

pc:r-:;.,;tt  ^;  ■[   !  ■\C-':  .: 
at  its  meeting  of  ±  a.       j    ^ 

.  (-1      i  :4^., 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CtTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nof  ^^."^O^fiO 


WHEREAS,  The  Muni  Railway  has  included  within  its  Transit  Equip- 
ment Program  the  acquisition  of  210  electric  trolley  coaches  to  replace  a 
like  number  of  vehicles  in  its  existing  fleet;  and 

^     WHEREAS,  Two  trolley  coaches  have  previously  been  acquired  as 
prototypes  of  the  future  vehicles  and  are  currently  in  service;  and 

WHEREAS,  Specifications  for  the  new  trolley  coaches  have  been 
prepared  and  are  ready  for  utilization  in  a  call  for  bids;  and 

WHEREAS,    Funding  for  said  purchase  is  to  be  provided  by  the 
San  Francisco  Municipal  Railway  Improvement  Corporation  and  the  Urban 

Mass  Transportation  Authority  of  the  U.S.  Department  of  Transportation; 

■  ■  '•■  f  .        .    .      .  ,    ,.  V ,  -~ ,    alio  e/co.A.    >  ..i  anuacy  /  : , 

now,  therefore  be  it  . 

RESOLVED,  That  this  Commission  hereby  approves  the  acquisition 
of  said  trolley  coaches  and  requests  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  to  authorize  the  bid  call;  and  be  it  further 

RESOLVED,  That  the  Purchaser  of  Supplies  of  the  City  and  County 
of  San  Francisco  is  requested  to  act  as  agent  for  the  Corporation  in 
soliciting  bids;  and  be  it  further 

RESOLVED,  That  said  acquisition  of  trolley  coaches  is  subject 
to  the  concurrence  of  the  Urban  Mass  Transportation  Administration. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PxibUc  Utilities  Commission 

^usn^ctin^of.  DECEMBbin.  1  1973  ..  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  PiO.lJ^  ^''M^X 


RESOLVED,  That  this  Commission  hereby  approves  the  , 
terms  and  conditions  and  authorizes  issuance  by  the  : 
General  Manager  of  the  Municipal  Railway  of  a  Space  Use 
Permit  to  the  Pacific  Coast  Chapter  of  the  Railway  f 
and  Locomotive  Historical  Society  to  occupy  the  premises 
known  as  the  Cable  Car  Barn  Visitors  Gallery  for  the 
purpose  of  operating  a  Museum  and  Concession  related 
to  the  history  of  transit  in  San  Francisco  for  the 
period  beginning  February  1,   1974,   and  ending  January  31, 
1979,  at  a  yearly  rental  of  Two  Thousand  Four  Hundred,^ 
Dollars   ($2,400)  or  Five  Percent   (5%)  of  the  first  Fifty 
Thousand  Dollars   ($50,000)  in  yearly  gross  receipts, 
and  Ten  Percent  (10%)  of  any  excess  over  Fifty  Thousand 
Dollars   ($50,000),  whichever  sum  is  greater. 


1  hereby  certify  that  the  foregoing  re^lution  was  adopted  by  the  Public  Utilities  Commission 

.    ^n,  of.  DECEMBER  11197^^^^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO^^  O""' V'^^'DlV 


I'JHEREAS,  The  Board  of  Supervisors  by  Ordinance  No.  165-72 
dated  June  5,  19  72  approved  the  Indenture  and  Agreement  dated  as 
of  December  31,   197l"  betv/een  the  City  and  the  San  Francisco 
Municipal  Railway  Iraprovement  Corporation  in  connection  with  the 
sale  of  bonds  and  leasing  of  equipment  and/or  facilities  for  the 
Municipal  Railway  and  authorized  the  General  Manager  of  Public 
Utilities  to  execute  the  Agreement  for  and  on  behalf  of  the  City 
and  County  of  San  Francisco:  and 

WHEREAS,  The  Public  Utilities  Commission  by  Resolution 
No.  73-0425  dated  November  13,  1973  has  recommended  to  the 
San  Francisco  Municipal  Railv/ay  Improvement  Corporation  the  award 
of  contract  for  construction  of  motor  coach  storage  and  maintenance 
facilities  under  the  Transit  Improvement  Program.,-  and 

WHEPvEAS,  Preparation  for  the  sale  of  bonds  to  finance  the 
construction  by  the  Improvement  Corporation  is  in  final  stages; 
now,  therefore ,  be  it    ,  ,^  :.y:^fmi.v.'&io(i 

RESOLVED,  That  this  Commission  approves  the  Official  State- 
ment, Second  Supplemental  Indenture,  Site  Lease,  and  Facilities 
Lease  No.  2   (Motor  Coach  Storage  and  Maintenance  Facilities, 
Phase  I) ,  all  providing  for  the  requisite  sale  of  bonds  and 
the  leasing  of  land  and  facilities  to  be  constructed  under  the 
aforesaid  contract,  and  requests  the  San  Francisco  Municipal  Rail- 
way Improvement  Corporation  to  proceed  with  the  sale  of  bonds . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.        _x  DECEMBER  ^_^^^„_^____ 

at  tts  meeting  oj.   _  ^-^  r^-;^ 


 :  .  .  

Secretary  and  Assistant  General  Manager 


$  I  1  ) 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO  


WHEREAS,  Funds  have  been  provided  through  the  Transportation 
Development  Act  of  1971  and  the  Urban  Mass  Transportation 
Administration  in  the  amount  of  $300,000  to  conduct  a  "Transit 
Operations  Planning  and  Marketing  Study"  for  the  San  Francisco 
Municipal  Railway;  and 

WHEREAS,  The  coordination  and  funding  will  be  between  the 
City  and  an  exterior  agency,  which  requires  the  approval  by  the 
Board  of  Supervisors  of  a  joint  exercise  of  powers  agreement 
(herein  called  the  Memorandum  of  Understanding  between  the 
Metropolitan  Transportation  Commission  and  the  City  and  County 
of  San  Francisco) ;  and 

V7HEREAS,  The  procedures  established  in  the  Memorandum  of 
Understanding  have  been  approved  by  the  Metropolitan  Transporta- 
tion Commission;  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  joint  exercise 
of  powers  agreement  embodied  in  the  Memorandum  of  Understanding 
and  the  planning  concepts  to  be  carried  out  within  the  study;  and 
further 

RESOLVES,  That  the  joint  exercise  of  powers  agreement  is 
recommended  for  approval  by  the  Board  of  Supervisors  so  that  this 
Commission  can  utilize  the  funds  and  service  to  be  provided 
through  the  Metropolitan  Transportation  Comraission. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  1  1  1973  ^ 

at  its  meeting  of  _  .  :  ^  .  ^ 


Secretary  and  AssisXant  General  Manager 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  QF  SAN  FRANCISCO 


RESOLUTION  No 

.3        .  ...  ^       ,  -    w,,    RESOLVED,  That  this  Commission  hereby 
;  ,„  ^  cancels  the  regular  meeting  of  the  Public  Utilities 
Commission  scheduled  for  the  fourth  Tuesday  of  ^,.„ 
,      December,  19.'^3j«^.,  as.  said  meeting  date  falls  on  „  > , 
.„  -  ,       Christmas  Day,  December  25,  a  legal  holiday. 

■  -*!-iirici;?M  Ruilvav  InrnrcveA-'-At  Coriioratiovr  that     ..  5vl}  ti'-/  i'ts/v;' 

>...:.'vd  co.icn  "r:  f--^6  ^VneT^al  --k'tor^  Ca"?por« t i.-;;::  s-c  a  rvrLce  of  5:^7,600 


/  hereb>'  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  iu  meeting  of  DECEiViBER  111973 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 

IVHEREAS,  The  Municipal  Railv/ay  operates  a  fleet  of  391  General 
Motors  Corporation  buses;  and 

WHEREAS,  The  General  Motors  Corporation  has  requested  the  Muni- 
cipal Railway  to  sell  them  a  used  coach  from  the  present  fleet;  and 

WHEREAS,  General  Motors  Corporation  will  drive  this  vehicle  to 
their  test  center  in  Phoenix,  Arizona,  and  modify  the  vehicle  in  order  to 
reduce  the  noise  emissions  from  said  vehicle;  and 

IVHEREAS,  General  Ntotors  Corporation  has  agreed  to  sell  the  vehicle 
back  to  the  San  Francisco  Municipal  Railway  after  completion  of  all  tests 
and  retrofits;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  recommends  to  the  San  Fran- 
cisco Municipal  Railway  Improvement  Corporation  that  it  sell  the  above 
named  used  coach  to  the  General  Motors  Corporation  at  a  price  of  $37,600 
f.o.b.  San  Francisco,  including  all  taxes. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  LLv.^LiViL--i\    i.  i  t^i  ? 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._Zl  =- 


.'D-  Tn^t  this  iomy.-  t'U^ 
RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follov^fs: 

Municipal  Railway  Contract  No.  MR-702--Washington- 
Mason  Carbarn,  Tension  Carriage  Counterweights 

and,  be  it  further 

Qrso-.  V'n    (ne  dctivitv  hers tore  d^scrK;e^ 
RESOLVED,  The  activity  hereinbefore  described 
is  categorically  exempt  from  an  environmental  impact 
report  in  accordance  with  list  adopted  by  the  City 
Planning  Commission  April  26,  1973,  as  amended.  Class 
1  (a). 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Executive  Committee 

.  nf  DECEMBER  1  1  1973  ' 

at  3ts  meeting  oj  _    ^  ^ 


7^ 


etary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY^OF^SAN  ™c.SCO 
RESOLUTION  Nc5.-^f  ^ 


RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follov/s : 

Municipal  Railway  Contract  No.  MR-701-R--Presidio 
^Building,  Covering  for  Skylights 


1970  ths  ^^^^  t)e  it  further  '-'^  ^ ^  cld  h-.i^jz^  H-n.m  r,,.:.<r-',  -:.f 

RESOLVED,  The  activity  hereinbefore  described 
De^partrrt^:^.^  categorically  exempt  from  an  environmental  impact,:  rcby 

report  in  accordance  with  list  adopted  by  the  City 
fix.  Tuev,  Planning  Commission  April  26,  1973,  as  amended,  Class    .  in. 

1  (a) 

Roo°r!  2"^?,      ,        ia]."?  ,   H^'t-'   -'T anci sco  ,  Calif  crni.a  ,   as  the 
titne  and  nlac^-  for  :.->ua'?  ic  ".'.earl no  for  the  pur  - -ose  r>f 
considerincr  tnrs>e  •-.roi-.-f?:^"'-''-^  f  cr:  whlco  f  inane  la  i  a-^fti^it^nce 

\.dTolniHtT':\ti  cr.  >   •r-:  ,-; a        described  af>  .!:ollo>"^. 


I  hereby  certify  that  the  foregoing  resolutiori  was  adopted  by  the  Executive  Committee 

:    nECE?-^BER  1  1  1973   

at  its  meeting  of  ' 


etary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn*  ^      "-^  'i^'OO 


RESOLVED,  That  in  conformance  with  the  require- 
ments of  the  Urban  Mass  Transportation  Assistance  Act  of 
19  70  that  a- public  hearing  be  held  before  submission  of 
a  capital  grant  application  to  the  United  States 
Department  of  Transportation,  this  Commission  does  hereby 
fix  Tuesday,  January  8,   1974,  at  the  hour  of  2:30  p.m.,   in   i .. 
Room  2  82,  City  Hall,  San  Francisco,  California,  as  the 
time  and  place  for  public  hearing  for  the  purpose  of 
considering  three  programs  for  which  financial  assistance 
is    being  sought  from  the  Urban  Mass  Transportation  — 
Administration,  generally  described  as  follov/s: 

Municipal  Railway  Transit  Equipment  Program  -  $8  Million 
Municipal  Railway  Transit  Improvement  Program  -  $36  Million 
Municipal  Railway  System  Improvement  Program  -  $31  Million 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  tlie  Public  Utilities  Commission 
at  its  meeting  of  DECELiuLa   1  1  1973  


'  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAIT  FRANCISCO 

Resolution  No.  73-0448-MR 


12-11-73 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Date  of  Accident 


Settlement 


Litigated  Settlements  (OA  Office) 


TC    Cresencia  Bernal  indivi- 
dually and  as  administratrix 
of  the  estate  of  Crispin 
Bernal,  deceased 


September  5?  1969 


6,500.00 


TC    Rosemarie  A.  Bremann 


Jime  50,  1972 


2 


021.50 


TC    Alzia  Holland 


March  15,  1975 


8, 000 o 00 


TC    Grace  Morris 

MC     California  State  Automobile 
Association  Inter-insurance 
Bureau  (subrogee  of  Joel 
S.  Reich) 


April  15,  1972 
July  28,  1969 


25,000,00 
2,100.00 


CC     Jeffrey  Stoddard  and 

Susan  Matthews  (now  adults) 


November  27,  1971 

(!!J1,200.00  Stoddard) 
(S5,000,00  Matthews) 


4,200.00 


Judgments 
None 


Appro.  5.755.804.000 


47,821.30 


I  hereby  certify  that  the  foregoing  resolution  v/as  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  December  11,  1975. 


'  ,1 


Secretary  and  Assistant  General -Manager 


12-11-75 


"9  -J 

REVISED  COPY 


PUBLIC  UTILITIES  COMMISSIOIT 
CITY  AND  COUNTY  OF  S.^m  FRANCISCO 


Resolution  No.  73"0449--nR 


12-11-73 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  v/ill  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Date  of  Accident 


Settlement 


Judgment 


CO     Darwin  Bryan 


July  16,  1970  S 
(Includes  SI, 312. 58 
costs  and  S^15.^0 
costs  on  appeal. 
Also,   INTEREST  must 
be  paid  from  date 
of  entry  in  court.,) 


236,725.98 


236,725.98 


'Arpro.  3 o  755.804.000    :;^256, 725 . 98 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  December  11,   1973 • 


9  , 
\  -'He. 


Secretary  and  Assistant  General  Manager 


12-11-75 


THE  MUNI   PASS  PROPOSAL: 


The  Municipal   Rsilway  will   issue  a  wallet  sized  card 
which  will  be  sold  through  banks  and  other  outlets 
for  Ten  Dollars    ($10.00)  which  will  be  good   for  the 
unlimited  use  of  all  Municipal  Railway  public  trans- 
portation during  the  month  for  which  it  is  sold. 

In  the  Alternative: 

The  Municipal  Railway  will  issue  a  wallet  sized  card 
which  will  be  good  in  lieu  of  the  regular  fare  and 
good  for  25a:  toward  the  Express  fare.   The  Municipal 
Railway  will  also  issue  a  sticker  which  will  validate 
the  pass   for  the  unlimited  use  of  all  Municipal  Railway 
transportation   including  Express  coaches.    The  card  will 
sell   for  Ten  Dollars    (SlO.Ob)   and  the  sticker  for  Two 
Dollars    ($2.00).      The  card  and   the  sticker  are  to  be 
available  at  banks  and  other  outlets.      Both  are  to  be 
valid  only  during  the  month  for  which  they  are  issued. 


PRINCIPLE  ADVANTAGES: 

1.  The  pass  makes  Muni  a  transportation  bargain,  encour'- 
aging  people  to  leave  their  cars. 

2.  The  pass  m^akes  regular  use  of  the  Muni  affordable 
to  people  of  limited  incomes. 

3.  The  pass   speeds  bus   loading  as  drivers  will  not  have 
to  deal  with  transfers  or  fare  problems  as  frequently. 

4.  The  pass  will  v/ork  most  directly  to  increase  non 
rush  hour  use  of  the  Muni. 

5.  The  pass   is  not  likely  to  cause  any  decrease  in  revenue 
and  may  in  fact   increase  revenues. 

DISADVANTAGES:  None  have  been  cited   to  date. 


)  ^  ^ 

HETCH      HETCHY      WATER      AND  POWER 


1 


TO; 


MEMORANDUM 


JOHN  D.  CROWLEY 

General  Manager  of  Public  Utilities 


DATE:     December  11,  1973 


FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights : 

The  Hetch  Hetchy  Aqueduct  was  shut  down  for  a  period  of  18  days  during  November  for 
the  purpose  of  clearing  up  the  persistent  algae  problem  that  had  been  increasingly 
troublesome  this  past  year.    The  algae  growth  was  concentrated  mainly  in  the  Moccasin 
Reservoir  with  some  growth  also  in  the  Priest  Reservoiro    Both  reservoirs  were  treated 
with  copper  sulphate  by  means  of  helicopter  and  then  thoroughly  flushed  to  destroy 
and  remove  the  algae »     In  addition;,  Moccasin  Reservoir  was  cleaned  by  hand  and 
equipment  methods  with  gratifying  results «     The  problem  was  complicated  by  the  fact 
that  the  State  Fish  Hatchery  immediately  below  Moccasin  draws  its  continuous  water 
supply  from  the  Moccasin  Reservoir^  necessitating  the  removal  of  the  fish  during  the 
treatment  periods     Power  generation  at  Moccasin  and  Kirkwood  Powerhouses  was  maintained 
throughout  the  shutdown  period  except  for  a  brief  period  on  Sunday 5,  November  11  y  so 
that  no  losses  of  electrical  energy  were  incurred o 
HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 
Acre  Feec  on 

Per  Cent 
of 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

Capacity 

Acre  Feet 

Dec.  1,  1973 

Capacity 

Dec.  1,  1972 

Hetch  Hetchy 

360,400 

62 

134,590 

37 

Lake  Lloyd 

268,800 

159,571 

59 

28,885 

11 

Lake  Eleanor 

27,100 

8,294 

31 

1,237 

5 

656,300 

391,385 

60 

164,712 

25 

-1- 

11^ 

Water  Regulation  and  Transmission 

The  aqueduct  was  shut  down  on  November  9^  1973  in  order  to  proceed  with  the  algae 
removal  program  in  the  Moccasin  and  Priest  Reservoirs .    The  aqueduct  was  placed  back 
in  service  on  November  27 ^  1973  with  a  delivery  rate  to  the  Water  Department  of 
approximately  84  mgd. 
Power  Production 

During  the  month  of  November 5,  Moccasin^  Dion  R,  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  45,320,  62,478  and  31.661  million  kilowatthours  respectively  for  a  total  of 
I59„459  million  kilowatthotiirs ^  having  a  value  in  excess  of  $1,115,000. 

HETCH  HETCHY  ENGINEERING 

HH-443  Moccasin  Dam  Spillway .    Model  of  weir  and  dissipater,  by  Hydro  Research  Science 
of  Sunnyvale,  was  completed  and  tests  were  conducted,  using  various  flows  to  simulate 
flooding  conditions.     Spillway  performance  as  demonstrated  by  the  model  was  observed 
by  personnel  from  the  Hetch  Hetchy  Engineering  Division.     Report  on  the  studies  is 
now  being  prepared  by  the  Consultant. 

HH-454  Reconstruct  Moccasin  Sewage  Disposal  Field.     Negotiation  on  acquisition  of  land 
for  the  spraying  field  has  resumed,  based  on  a  slight  change  in  land  limitation. 
HH-475  San  Joaquin  Pipeline  Encasement  at  Highway  99.     Contract  award  to  low  bidder, 
Charles  I,  Cunningham  Company  of  Oakdale,  California 5  was  certified  by  the  City 
Controller,    The  City  will  be  reimbursed  for  the  cost  of  the  work  by  State  Highway 
Division. 

HH-489  Construct  Manhole  at  Second  and  Mission  Streets.     Review  of  plans  and  specifica= 
tions  continued.    Bid  authority  will  be  requested  at  an  early  date. 
HH-490  Moccasin  Dam  Spillway  Stilling  Basin      Exploratory  Core  Drilling.     Plans  and 
specifications  are  being  prepared  for  the  work  to  provide  dependable  data  to  be  used 
in  the  final  design  of  the  stilling  basin  and  related  structures  at  the  end  of  the 
present  spillway. 

-2- 


1  ^ 


Selection  of  design  consul taints  comtined.    The  professional  services  agreement  with 
PBQ&D9  Inco  and  Gibbs  6e  Hillg  Inc.   (PBGH)  for  the  Electrification  Design  Package  was 
approved  by  UMTA  and  is  being  processed  through  the  City  Attorney  and  Controller  for 
certification o    The  professional  services  agreement  with  Bechtel^,  Inc.  for  the 
Substation  Design  Package  is  awaiting  approval  by  UMTAo     Negotiations  continued  with 
Systems  Control;,  Inc.  for  the  Control  and  Communications  Design  Package. 
The  specifications  and  bid  documents  for  the  pruchase  of  the  transit  power  substation 
equipment  are  being  finalized  with  the  City  Purchaser »  and  will  be  advertised  in 
December. 

Work  continued  on  plans  for  th(e  undergrounding  of  feeders  on  Fillmore  Street  and  for 
duct  lines  for  feeder  undergrounding  in  other  locations. 

Conferences  were  attended  with  BART  and  PBTB  engineers  regarding  transit  power  facilities 
being  provided  in  the  West  Portal  and  Church  Street  Stations. 

City  Planing  Department  has  made  a  preliminary  review  of  the  proposed  new  substation 
sites  with  respect  to  conformance  to  the  City  Master  Plan.    We  have  verbal  assurance 
at  this  time  that  all  sites  will  qualify  except  the  three  that  are  on  City-owned 
property  which  is  zoned  "Open  space". 

To  obtain  approval  on  these j,  it  will  be  necessary  to  submit  sufficient  proof  that 

alternative  sites  have  been  studied  and  that  the  proposed  facility  can  be  located  only 

on  the  site  in  question.    Work  is  in  progress  to  supply  the  information. 

A  meeting  was  attended  at  the  Boeing  Vertol  plant  in  Philadelphia  regarding  the 

propulsion  system  for  the  new  SLlV's  and  its  effect  on  the  design  of  the  new  power 

system. 


3- 


Transit  Power  Engineering 

Bids  were  received  on  Contract  HH-488s,  and  the  contract  was  awarded  for  the  streetcar 
trolley  overhead  for  the  new  temporary  storage  track  at  the  Ocean  Avenue  Yard, 
Miscellaneous  design  engineering  was  performed  in  conjunction  with  existing  DPW 
contracts  for  Market  Street  Reconstruction  to  resolve  conflicts  between  existing 
transit  power  facilities  and  new  tree  planting. 
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